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A. Representatives of the Taxicab Industry 1 


5 
SEE ITEM 1 


MATTERS FOR CONSIDERATION: 


— — 
— —— P P —ÁM —À مد — — 9 مد‎ 


Report dated April 25, 1989, from William P. Taylor, Commissioner of Public 
Works, regarding the issue of six Special Accessible Taxicab Licences. 


result of the Public Vehicle Authority meeting 


1 


This report was prepared as 8 
of September 13, 1988, recommending to Council that By-Law 697-84 be 


| 
| 
| 
| 
| 
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| 
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| 
amended to provide for the issuance of six (6) Special Accessible Taxicab 
| 


Licences. 


Invitation for proposals was placed in the Mississauga News and copies of 
same were delivered and posted at all Taxicab Brokerage offices and Airport 
Public Transportation Vehicle offices on March 15, 1989. 


Two sealed proposals were received before closing on March 31, 1989 at 4:00 
P.M. E.D.S.T., one from 684804 Ontario Limited (Maroun Hanna) and the 


other from Silman (Sol) Salameh. 


Although the proposals received from 684804 Ontario Limited, and Sliman 
(Sol) Salameh, each have many good qualities, the proposal received from 
684804 Ontario Limited (Maroun Hanna), is a significantly better proposal 
than the proposal received from Sol Salameh, because of the following: 
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(a) 684804 Ontario Limited (Maroun Hanna) has a strong organizational 
base from which to commence this venture as he already operates a 
sound proven taxicab dispatch system (City Taxi) with 18 incoming 
telephone lines and currently adding 12 more compared to Sol Salameh 
who does not operate any kind of transportation company at this time. 
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covered. 

-Plans to rent an office et 
Peel Texi Brokerage location. 

-agrees to adher to restricted 
1,000 non-disebled trips per 
year 

-stetes drivers will be peid 
$9.25 per hour plus 14% 
benefits. 

-agrees to service celis for 
service to disabled 
forwarded 
fran other licensed 
brokerages. 

will advertise this new 
accessible taxicab service. 


۱ 
ግ | 
| 
8 . | 
5 | 
5. Proposals should show en ۱ pien for impleventing end | 
carrying out Special Accessible Taxicab Service with Priority ۱ 
to the ۰ | 
684804 Ontario Ltd. (Meroun Hanna) Sliman (Sol) 8ھ‎ | 
-City Taxi elready has an established -Will equip ell vehicles with 
licensed taxicab dispetch service two-way redios 
end brokerage office. -Agreement to use Peel Taxi 
brokerege (licensed) 
-18 incaming telephone lines and will -Agreerent to edd one | 
be edding 12 more lines in May telephone line for 
handi capped use. 
-Proposed availability coverege -proposed availability 
very good coverage very good. ۱ | 
-estimeted response time not 1 5 


ج 


1 should show how service is to be provided if 
integrated with existing texicab service or brokerage: 


Sliman (Sol) Selareh 
-agreement with Peel Texi to 
provide service when shortage 
of accessible texis OCCUTS. 
-Peel Taxi brokerage operetes 
with ፀ totel of approx imately 
117 taxicabs. 
-No reference to training 1 
other drivers. 
-does not refer to how 
vehicles 
will be used to cover city. 
-sets out schedule to provide 
566 hours of coverage 
weekly by accessible 
vehicles. | 
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-estimated response time not covered 


-no mention of restriction to 
1,000 non-disabled trips per yeer 


-already training drivers 


6. 


684804 Onterio Ltd. (Maroun Hanna) 

-will require all drivers to take 
training program. 

-to provide & back up drivers for 
Special Accessible Taxicabs. 
-already has 7 texicebs working 
out of brokerage. 

-does not explain how vehicles will 
used to cover city. 

-proposes to provide 751 hours 
of coverage weekly by accessible 
vehicles. 
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Applicants plens to service agencies such es Trenshelp, 


75 


hospitals, school boards etc. how will service be provided to 
other general derands for accessible vehicles: 


Sliman (Sol) Selereh 


-fimnly believes he can 


reduce waiting for service 
time for disebled persons. 


684804 Ontario Ltd. Hanna 


-camitted to program by agreeing 


to a Trensheip contract 


-letter fran Director of Mississauga 


General Hospital on proposed service -will advertise in local 


newspapers and solicit 
contracts with various 


institutions end agencies. 
-letter fran President Blue 
and White Co-op (Sean Harte) 
supporting successful bidder. 





-letter fram Tyndall Nursing ۶ 
Limited (E.G. Caddies) on providing 
alternate service. 


8. Other general espects included in proposals: 


Slimen (Sol) Selemeh 


-conditionel sales agreement 
deted March 27, 1989 
to purchase 6 accessible 
vehicles upon receipt 
of approval of licences. 
-will provide uniforms for 
drivers. 
-will pay drivers hourly wage 
and benefits 
-shows projected marginal 
profit for first year. 
-willing to comence service 
as soon as possible. 
-offering design changes for 
የወጭ to avoid injury 
to driver. 
-would form a corpany to 
provide overall taxi 
service. 
-provided & breakdown of 
proposed revenue and 
expenses. 
-would need authority to 
operate all six licences. 


———— — — — — — — — — — — — — — -_ 
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684804 Ontario Ltd. (Maroun Hanne) 


-Copy of sales agreerent dated 
March 17,1989 to supply and 
deliver two accessible taxicabs. 
-10-4 Taxi operating publ ic garage 
facilities to service vehicles 

-carpany already cami tted to 
disabled progran with Peel Region 
Transhelp. 

-staff has meny years experience in 
transportation field. 

-carpany has facilities and manpower 
to double operations. 

-Garage has 6 hoist and 17 beys 
to maintain fleet of vehicles. 

-Sare fear expressed that they will 
not be accepted by general public. 

-copy of advertising brouchers for 
accessible wheelcheir vehicles. 

-wishes to have 811 six (6) special 
accessible licences issued to 
684804 Ontario Ltd. 

-will proceed with purchasing and 
supplying accessible taxicabs to 
add to fleet irregerdless wheather 
they succeed with this proposal 
or not. 

-feel they will derive majority of 
incare for their vehicles fram 
presently untepped sources within 
the cammunity through 8 high 
profile public reletions ۰ 
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Since the ebove two proposels were received, the Licence 
r hes received the following edditional informat ion 


which he believes hes significent bearing on these proposals: 


(a) Interceb end Peel Taxi Brokereges have been purchased by 
Meroun Hanne end will be areligareting with City Texi on 


April 26, 1989. 


(b) Meroun Hanne, under the name of City Texi, hes signed en 
agreement with Peel Regional Trenshelp to essist them in 
providing service to the disabled comunity. 


03015 ION: Although the proposals received fran 684804 Onterio Limited 
end Slimen (Sol) Salameh each have many good qualities, it 
rs to steff thet the proposal received fran 684804 
Cterio Limited (Meroun Henne) is 8 significiently better 
proposal than the other proposal received fran Sol 58: 


because of the following mejor reesons: 


(a) 684804 Ontario Limited (Maroun Hanne) has 8 strong 
organizational bese fran which to camrence this venture 
as he already operates 8 sound proven taxicab dispatch 
system (City Taxi) with 18 incoming telephone lines and 
currently adding 12 more carpered to Sol Selareh who 
does not operate 8n) kind of transportation company at 


this time. 


(b) 684804 Onterio Limited (Meroun Hanne) is presently 
training ell texiceb drivers through Peel Trenshelp 0 
furthermore hes ordered two (2) eccessible vehicles for 
delivery in May 1989. Mr. Salameh only has en order 


pending approval of his proposal. 


(c) Maroun Hanne operates 8 public gerege (10-4 Texi), 
besides his brokerage, which has 6 hoists end 17 bays 


which would fecilitete prampt service on the Special 
Accessible taxis. 


(d) Although Sl iman (Sol) Salameh has been licensed in the 
taxicab industry since 1974 he has not been actively 
involved for the past few years other than leasing out 
his plates while ኦዱ. Hanna has been personal ly involved 
on 8 day to day basis in the texiceb industry since 1975. 


(e) Mr. Sol Salameh wes informed of the impending sale of 
Interceb 40 (Peel Taxi) on April 24, 1989 with 
wham he had 8 tentative working agreerent. Mr. Salereh 
informed the Licenisng Manager, Ron Nisbet, thet he 
would endeavor to meke 8 working egreement with enother 
brokerage - Blue & White Taxi, while Mr. Hanna will have 
three licensed 5 at his disposal. 


(f) Steff feel thet ۰ Salameh hes a lesser chance of 
geining & reasonable financial return operating the six 
(6) Special Accessible Taxicabs carpared to Mr. Hanne's 
chences through his already established texiceb 
operation. 
۱٥57/5 sadi 
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Taking both proposals end weighing ۱ the ebove positive end 
negetive espects of each end keeping in mind the mendate of 
the Public Vehicle Authority end City Council, staff ere of 
the opinion thet 684804 Ontreio Limited (Maroun Hanne) would 
provide the best possible assurance of fulfilling the overal! 
service to the disabled citizens of Mississauga. 


That 684804 Onterio Limited be epproved 5 the successful 
cendidete fran proposals received for Special Accessible 
Taxicab Service in the City end be issued six (6) Speciel 
Accessible Taxicab Licenses provided the epplicent signs 8 
declaration of 0 
conditions of issuance: 


(i) agree to provide proof of order end purchese of six (6) 
CSA approved accessible vehicles. 

(ii) agree to implement special accessible service within 90 
days of issuance. 


provide authenticated proof fran the 


(iii) egrees to 
if delivery of vehicle is to 


manufacturer or deliverer, 
be deleyed. 


rees the Specie! Accessible Taxicabs will heve two 


(iv) ወ9 
locations readily available for 


(2) wheelchair tie down 
use. 


all requirerents of an owner of 


(v) agrees to carply with 
bs as set out in By -Law 


Special Accessible Texice 
#142-89, as amended. 


| of 


A ۸ AN 
Willian P. Taylor, ". 2 3° / 
Commi ssioner of Public Work Depertrent 
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L4W 1A2 Tel. (416) 848-8000 REGISTRY No. 
DATE MAY 2 9 8 


MEN. 5 


CLERK'S DEPARTMENT 


Clerk's Department JUN 
Attn: Mrs. Doreen Vinter ዐዋፍክለኽርዘ8/ዘርዘዘ8 “ንና Tem - 


| 1205 Fewster Dr., Mississauga, Ontario 


May 26, 1989 


| | Mississauga City Hall 
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RE: Operations & Works Committee - June 7 1 
Re Issue of six accesible taxicab Lic. L.08.04.05 | 


This matter has been going on for over a year with members of council pushing to get | 
this program activated. After all the delays they finally called for a tender and 


received two responses. 


I believe that Mr. Salameh and ourselves had ample time to prepare our proposals 

and both were highly detailed. Staff studied and investigated both proposals in 

detail and prepared a report. We were both brought before staff before they had 

completed their report and questioned in depth about our proposals. We then 

apppeared before the PVA and were again questioned. At the conclusion, the PVA 
1 recommended that the staff's report be accepted and that 684804 ONTARIO LTD be 


granted the plates. 


Now it seems we are going back to square one again. We will stand on our written 
proposal but let me point out that we just received delivery of our first two 
vehicles six weeks late on delivery date. These we are operating on our own taxi 
plates. Council will have to make up it's mind quickly or no one will have these 
operating by September when they will be needed. 


eee 
* 


Myr 


Mrs. Kobra Hanna and myself will be pleased to attend the June 7 meeting and 
answer any questions required. 


Respectfully yours, 


0ሀ፦፦ 
R. Coman 


| 

| 

I have received your letter and enclosed a copy of councillor Culham's request. 
General Manager 
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Peter Danevicius 
201-28 Helene Street North 


Mississauga, Ontario 
LSG 3B7 


June 1, 1989 


| 

| 

| 

| 
Councillor David Culham, Chairman 71989 . 7 ؛‎ 1 
Public Vehicle Authority operaTionsworks_SUN__7 1969 — 1 r3 
The Corporation of The City of Mississauga | | 
300 City Centre Drive 
Mississauga, Ontario 
LSB 1 


Dear Sir: 


Re: Accessible Taxicab Licenses 


I wish to express my disappointment with the results of our P.V.A, 
meeting of May 9, 1989. During this meeting, we were forced to submit 
to the reporting of our city staff which unfairly recommended 684804 
(Maroun Hannah) to be the recipient of the six special taxicab 
licenses based on purely irrelevant facts. Although I was given 
opportunity to discuss these matters at the aforementioned meeting, I 
was unable to provide properly detailed arguments. In this letter, I 
will attempt to touch on these matters however, I will, by invitation, 
appear in person before Council to discuss these matters in detail. 


As a long time member of this industry, as an owner/operator/driver, 
dispatcher and member of management, and because I am sensitive to 
disabled persons, I feel my comments warrant attention and 
consideration. It is possible to form an improper conclusion of the 
true circumstances by using the staff report which was included in the 
agenda of May 9, 1989. Many of the facts presented are completely 
irrelevant while others are misleading. 


The first concern which I have is that of the purpose of these 
vehicles. The purpose is to provide non-ambulatory persons with 
accessible taxicab service. No other issues are relevant. It has E: 
been agreed that this service will be provided by six accessible | 
vehicles, licensed by special permits. This is all we need concern i 
ourselves with while considering these matters. 


۱ 
Since the inception of this idea, Mr. S. Salemeh has attended all | 
meetings concerning this matter. He has been consistent with his 
desire to provide this service. He has submitted proposals in which 
he attempts to provide solutions to problems which are inherent to the 
taxicab industry. Mr. Salemeh even acknowledged the fact that if he ۱ 
could not use the services of an existing taxicab brokerage, his 
company would be under great financial burden. Mr. Salemeh’s proposal 
was well though out. It warrents further consideration than that 
which it is now given. 
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In the staff report, it is noted that City Taxi has a fleet of about 
200 cars. In the debate of our May 9, 1989 P.V.A. meeting, it was 
stressed by several committee members that this large amount of cars 
is a big credit to Mr. Hannah’s proposal. Again I will re-state; we 
are concerned with only six special vehicles. If Mr. Hannah owned a 
fleet of one thousand cars, we are still dealing with only six 
vehicles. The size of Mr. Hannah’s fleet is completely irrelevant. 


During the May P.V.A. meeting, it was pointed out several times that 
Mr. Hannah owned his own garage. This point has the littlest 
significance of all. I do not own a garage. Most of the taxicab 
owners in Mississauga do not own their own garages. I can get my car 
serviced just as quickly as one of Mr. Hannah’s fleet drivers can get 
his/her car serviced at Mr. Hannah’s garage. Why has this become an 
issue? Am I to understand that because I do not own my own garage, my 
car is being serviced in an inferior way than those cars being 
serviced by the owner’s garage? How absurd. 


The staff report further claims that "...(Maroun Hannah) has a strong 
organizational base from which to commence this venture..." 

According to my recent surveys of employees, owner/operator/drivers 
and some commercial accounts currently or previously associated with 
City/Peel/7-11, the prevalent mode of operations is that of total 
chaos. Furthermore, Mr. Salemeh stated that he was prepared to make 
an arrangement with Inter-Cab to utilize their dispatch services. Due 
to the sale of Inter-Cab to Mr. Hannah, Mr. Salemeh then arranged to 
utilize the dispatch services of Blue & White Taxi Co-op Ltd. Are we 
to assume here that Blue & White or All Star or any Airport Brokerage 
in this city are incapable of organizing themselves to accommodate an 
additional six vehicles? I wish to advise you here that any other 
brokerage can easily accomadate six additional vehicles, easily 
without any problem. Therefore, what is the point of mentioning this 


at all? 


The final points I wish to make concerns the drivers. So much depends 
on the drivers yet, they seem to get very little attention in the 
staff report. First, let us get a clear picture about the "average" 


taxicab driver. 


The "average" taxicab driver essentially wants to do as little as 
possible for as much money as possible. This is not uncommon in human 
nature as can clearly be illustrated by any unionized employee. 

Idealy the cab drivers want people to get into their cars, go to their 
destinations, pay the fare, give a generous tip and leave. Any 
additional factors are looked upon as unfavourable. Unfortunatly, 
taxicab business involves drunks, groceries, luggage, school runs, 
parcells and handicapped/disabled persons. The more of these factors 
involved, the less the desire of the taxicab driver to service them. 
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This is true in all companies with all drivers. In his verbal 

presentation of May 9, 1989, Mr. R. Cowan, Manager of City/Peel/7-11 

Pointed out that he had feedback from the general public and was 

concerned about the acceptance of these vehicles. submit, that the [ 
general public will accept these vehicles and that it is the drivers 

in the company which are leery of their acceptance, 


The taxicab industry in Mississauga uses a bizarre voluntary" method 
of servicing orders. This method involves the dispatcher informing 
the drivers, via two-way radio, of which orders he/she has available 
and need to be serviced. The drivers in turn, volunteer to service 
the order by informing the dispatcher of their geographic location. 
The car closest to the order is awarded with the call. The advantage 
to this system is that the more volunteering done, the more money is 
made. The negative part of this method is that if, for any given 
excuse, the driver does not wish to service a particular order, he 
does not volunteer. The customer ends up waiting until a driver 
eventually volunteers. This method, despite any variations, is 
basically the system which all brokerages servicing the city use. 


Hypothetically, a non-ambulatory person in Meadowvale may request 
accessible taxi service. 1+ the closest accessible vehicle available 
was located at Cawthra and Lakeshore, the average taxi driver would 
elect not to go to Meadowvale to service this request as it would 
involve too much fuel and time to drive to that area only to take 
someone to the Town Centre and receive a $4.00 compensation. 
dispatcher attempted to send the vehicle without having the driver 


volunteer, the driver will simply not acknowledge the dispatcher and 
go home or to a taxi stand and service Pick-up customers. 


Mr. Salemeh has effectively eliminated this problem. In his Proposal, 
he indicates he would Pay his drivers an hourly wage. He would pay 
all fuel and other expenses, The driver would simply be sent by the 
dispatcher to any or all calls regardless of his/her relative location 
to the call. No further motivation is required as the driver will be 
Paid regardless of the outcome. Again, I will re-iterate; our main 
concern here is servicing the disabled. 


The entire subject of drivers and the servicing of calls is a very 

long and detailed one. Time and space do not permit me to elaborate 

here however, in Person I can attempt to explain and answer any | 
questions in further detail. 


Mr. Hannah has indicated that he has already purchased two of these 
vehicles regarless of the outcome of these special licenses. I say 
BRAVO! I am pleased that at least one industry member has shown some 
motivation and concern and is willing to make his company flexible 
enough to service the needs of his community, However, I do not 
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believe that his proposal in necessarily the best route to take. By 
purchasing these vehicles, Mr. Hannah seems to be implying that even 
if Mr. Salemeh receives these six special licenses, he will put these 
two vehicles on as regularly licensed taxicabs. In other words, Mr. 
Hannah has increased the City's number of accessible taxicabs from six 


to eight. 


I have always maintained that awarding these licenses to any one 
recipient is a mistake. In order to satisfy the needs of the 
handicapped, I suggest that two of the six plates be awarded to Mr. 
Hannah, since he has already committed two vehicles to this cause, and 
award the other four to Mr. Salameh. Let each party, with their four 
vehicles, pursue their methods while the rest of us note the results. 
After all, this is a new and unknown field. Nobody knows what will 
happen. The disabled people will want a choice. 


The experiment will work well as which ever operator will require more 
licenses is sure to let the City know. If one system fails, the other 
will be able to assume the other's business. 


There are several other points which should be made concerning this 
matter. 1 feel that I cannot adequately express all of my opinions in 
this letter. 1 will remain available in the event you should require 
my presence to voice these arguments. 1 thank you for your time and 


consideration. 


Yours Truly, 


⸗ 


Peter Danevicius 
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የ066 8114) 
11 161 0001 
13 211 00024 
DATE: April 27, 1989 
TO: Chairmen end Members of the Operations end Works 
Committee. | 
FROM: William P. Taylor, P.Eng., Public Works Depertment. | | 
SUBJECT: Request for Traffic Signals || 
Burnhemthorpe Roed et Promontory Drive/ 
Promontory Crescent 
a 
ORIGIN: Request for report 873-89 end petition from 
Ms. Nicole Def reitas. 
BACKGROUND: A petition wes received by Council on April 10, 1989, requesting 
thet treffic signals be installed at the intersection of 
Burnhamthorpe Roed et Promontory Drive/ 
Promontory Crescent. 
COMME NTS: This location hes been reviewed in the past and most recently 


eerly this year. The Ministry of Trensportetion Ontario traffic 
signal werrant figures for the most recent study ere 5 follows: 


MINIMUM VEHICLE DELAY TO 


DATE OF STUDY VOLUME CROSS STREET 
F eb. 23, 1989 49% 58% 


To meet the warrant one of the following two conditions must 
be met: 


l. Either "Minimum Vehicle Volume" or "Delay To Cross 
Street" be 10096 satisfied; 


2. Both "Minimum Vehicle Volume" and "Delay To Cross 
Street" be et least 80% satisfied. 
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(a) 
| Chairman and Members of the -2- April 27, 1989 5. 1 








| | Operations and Works Committee ሥ. 
| COMME NTS: Past studies resulted in the following warrant figures: 
(cont.) 
! MINIMUM VEHICLE DELAY TO 
| | DATE OF STUDY VOLUME CROSS STREET 
Oct. 30, 1984 48 % 62% 
۱ Sept. 26, 1985 62% 79% 
| May 20, 1986 596 72% 
Jan. 28, 1987 43% 51% T 
June 18, 1987 62% 75% P ۱ | 
Jan. 27, 1988 66% 73% 1 ۱ 


The Ministry of Transportation Onterio criteria is based on 

empirical studies that take into account such factors as: total ۱ 
volume at the intersection, crossing volume, side street volume 5 
and delay, pedestrian movements and turning movements. The 1 
minimum criteria established by the Ministry of Transportation 

Ontario is considered to be the point at which traffic signals 

should become 8 benefit to the various movements at the 

intersection. 


With respect to accidents, the installation of signals do not 
necessarily reduce the number of accidents. It has been shown 
that in general the number of right-angle collisions are 
reduced, however, the number of rear end collisions increase. 
In the last three years there were only three reportable 
accidents of the type considered to be preventable by the 
installation of signals, for example: right-angle. Collisions 
such as rear end, side swipe, and loss of control, are not 
considered to be preventable by traffic signals. 





| 
| 
۱ 
| 
| The traffic conditions at the intersection of Burnhamthorpe 
| Road at Promontory Drive/Promontory Crescent are such that 
| the minimum Ministry of Transportetion Ontario criteria for 
| the installation of traffic signals are not met. 

The accident history indicates thet the number of accidents ۱ 

that are considered to be preventable by the installation of ۱ 
traffic signals is low. 
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end Members of the - 5 - April 27, 1989 
Operetions and Works Committee 





RECOMMENDATION: Thet the treffic signals et the intersection of Burnhamthorpe 
Road et Promontory Drive/Promontory Crescent not ከፎ 
installed et this time as the minimum 
Ministry of Transportation Onterio criteria for traffic signals 
ere not met. 







William P. Taylor, P.E 
Commissioner, 
Public Works Dep 
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ORPE ROAD AT PROMONTORY DRIVE/ 


RANGE 2  N.D.S. 


O BURNHAMTH 
PROMONTORY CRESCENT. 
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| OPERATIONS/WORKS لل‎ — | 
| 11 141 89045 | 
| | 
| DATE: May 25, 1989 | 
| TO: Chairman and Members of the Operations and Works | 
| Committee. | 
| FROM: William P. Taylor, P.Eng., Public Works Department | 1 
SUBJECT: Development/Transportation Staging Studies ነ | | 
— ج ججح‎ ————— —— ———— | 
ORIGIN: City Council meeting of April 24, 1989. | 
BACKGROUND: At its meeting on April 24, 1989, City Council had before it a | 


report dated April 10, 1989, from the Commissioner of Public 
Works entitled, ‘Transportation Planning for Development’. 
Council adopted, among other things, the following 
recommendations: 


"a) That development/transportation staging studies be 
initiated for the following planning district areas: 


| 
| 
| 
١ 
۱ 
| 

Hurontario 

East Credit 

Central Erin Mills 

Lisgar 

Winston Churchill 

Meadowvale Village 

b) That development applications in the above-noted areas 


Britannia West 
Meadowvale North Business Park 
Dundas-Fairview 


Derry 

Airport South 
which are in conformity with the currently approved 
secondary plans continue to be processed. 


c) That development applications in the above-noted areas 
for densities higher than those permitted in the currently 
approved secondary plans not be approved until the 
staging studies are completed and endorsed by Council. 


d) That the timing of road and transit improvements 
necessary to accommodate currently planned 
development in the Mississauga City Centre be 
investigated." 
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Development/transportation Staging studies will be undertaken 
in newly developing areas of the City in order to review the 


relative timing of development and associated transportation 
improvements. 


In this regard, it is expected that staging plans will accomplish 
the following objectives. 


1. Identify immediate transportation improvements, 
regardless of jurisdiction, that are required to 
accommodate existing development and approved 
development applications within the respective planning 
districts. 


2. Identify staging requirements for future development 
areas within the respective planning districts relative to 
major planned transportation improvements, regardless 
of jurisdiction. 


3. Identify additional transportation improvements, beyond 
those already planned, that are required to accommodate 
the ultimate development levels permitted within the 
respective planning districts. 


4. Identify conditions that would warrant an update of the 
transportation schedule of the City's Official Plan, 
Including the Secondary Plans. 


As already mentioned the identification of transportation 
staging requirements will not be limited in Jurisdiction, but 
shall include City roads and transit services, Regional Roads, 
Provincial highways, GO Transit and other relevant 
Jurisdictions at the City's boundaries. 


1.2 Study Approach 


In light of the large number of development applications 
currently being processed and expected within the 
aforementioned planning districts, the staging studies should be 
completed as soon as possible. 





Chairman and Members of the 
Operations and Works Committee 





COMMENTS: (Continued) 
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In order to ensure proper co-ordination between the relevant 
City departments, the studies will be done under the direction 
of the Transportation Technical Committee, which includes the 
heads of the following City Departments: 


City Manager 
Public Works 
Planning and Buildings 


Mississauga Transit 
Finance 


If the City is to be successful in achieving the proper staging of 
future development relative to transportation improvements, it 
will require the full cooperation and support of other 
transportation agencies. 


consultation will also be required with staff from the 
Region of Peel, the Ministry of Transportation Ontario and GO 
Transit, in addition to representatives from the aforementioned 
City departments. 


It is also recognized that the City will require continued liaison 
with the development industry if it is to attain any measure of 
success in the staging of future development relative to 


transportation improvements. 


While it is highly improbable that there would be widespread 
agreement among developers on the specifics of any staging 
plans, some consultation in the early stages of the studies with 
the development industry on the terms of reference for the 
staging studies would be desirable. Copies of this report 
therefore should be circulated to known developers within the 
respective planning districts inviting comments. Furthermore, 
an information meeting for each staging study will be held to 
obtain comments from developers once the preliminary study 
findings are available prior to the preparation of the final study 
reports. 


1.3 Selection of Consultants 


In order to complete the work this year it will be necessary to 
obtain the assistance of transportation consultants. 


In light of the nature of these staging studies and their urgency 


direct appointment of consultants would seem to be both 
appropriate and expedient. 
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COMMENTS: (Continued) 
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The following recommended assignment of staging studies to 
consulting firms has been based on a number of considerations 
including previous related work experience within the respective 


planning districts: 


a) McCormick Rankin 


Derry 
Britannia West 
East Credit 
Hurontario 


b) Totten Sims Hubicki Associates 
- Lisgar 


sg 
- Winston Churchill 
- Central Erin Mills 


c) CGL 


- Meadowvale North Business Park 
- Meadowvale Village 


d) M.M, Dillon 
- Airport South 


Staging requirements for the Dundas-F airview planning district 
will be done by the Public Works Department as part of the 
Cooksville Re-development Study now underway. 


It is estimated that the total cost for consulting services will be 
in the order of $200,000. Funds for this amount are available in 
the City's General Contingency Account. City Council's 
approval for these funds are required. 


2.0 Interim Staging Guidelines 


It is expected that the staging studies will be completed within 
six months. Until that time however, a large number of 
development applications are still being processed. It would 
therefore seem prudent for the City to consider imposing 


staging conditions on major applications which are in conformity 


— — — 
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with the City's Official Pan and which may be approved prior to 


the completion of the staging studies. 


To provide a consistent basis for establishing staging conditions 


the following interim staging guidelines are being recommended 


as conditions for approval at this time, on the understanding 
that they will remain in effect in the aforementioned planning 
districts until the staging studies have been approved by City 


Council: 
56 5 


Chairman and Members of the 
Operations and Works Committee 


COMMENTS: (Continued) 
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| al and Members of the 55 May 25, 9 
| perations and Works Committee 


| COMMENTS: (Continued) 





| l. ልህ applications involving a residential development 

۱ component west of the Credit River shall be subject to the 

| relevant requirements of the proposed staging studies, as 
finally approved by City Council. 


| 2. All applications for high density residential development 
| shall be subject to the relevant requirements of the 


proposed staging studies, as finally approved by City | 
Council. 1 


ጋ. All applications involving an office commercial 
development component other than ancillary office uses 
shall be subject to the relevant requirements of the 
proposed staging studies, as finally approved by City 
Council. 


Exceptions to the above interim staging guidelines will be 
reviewed by the Transportation Technical Committee prior to 
consideration by Committee and Council. 


CONCLUSION: City Council has recently approved the initiation of 
development/transportation staging studies in specific newly 
developing planning districts. 


This report recommends the direct appointment of 
transportation consultants to provide assistance in carrying out 
the staging studies at a total estimated cost of $200,000 for 
consulting services. City Council's approval of the direct 
appointments and the funding is required. 


Interim staging guidelines are recommended for Council's 
approval in order to provide a consistent basis for identifying 
conditions for applications that will be considered for approval 
in the specified planning districts prior to Council's approval of 
the staging studies. 


The interim staging guidelines only apply to the eleven planning 
districts referred to earlier and do not apply to the City Centre 
Area. A review of the staging requirements for the City Centre 
Secondary Plan is already underway and recommendations in 
this regard will be submitted in conjunction with final 
recommendations on the City Centre Secondary Plan. 
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RECOMMENDATIONS: That the following engineering consulting firms be retained to 


Chairman and Members of the 
Operations and Works Committee 


carry out development/transportation staging studies for the 
following planning districts: 


McCormick Rankin 
60 Briarwood Avenue 
Mississauga, Ontario 


- East Credit 

- Hurontario 

- Derry 

- Britannia West 


Totten Sims Hubicki Associates 
1500 Hopkins Street 


Lisgar 
- Winston Churchill 
- Central Erin Mills 


CGL Consulting Engineering Ltd. 
30 Centurion Drive 
Suite 206 


Markham, Ontario —— 


- Meadowvale North Business Park 
- Meadowvale Village 


M.M. Dillon 
47 Sheppard Avenue 
Willowdale, Ontario 


- Airport South 


That $200,000 be transferred from the City's General 
Contingency Account to Public Works Current Budget 
Account No. 08630-18 to pay for the consulting services 
for the staging studies as per recommendation |. 


That the Interim Staging Guidelines contained in the 
report of the Commissioner of Public Works dated May 25, 
1989 be adopted by City Council to provide a basis for 
Identifying staging conditions for development 
applications that will be considered for approval prior to 
the completion of the proposed staging studies referred to 
in recommendation 1. 


a) 


b) 


c) 


d) 


A 


3. 




















ing proposals for consulting 
the consulting assignments. 


May 25, 1989 
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RECOMMENDATIONS: (Continued) 


That the policy of invit 
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W. P. Taylor, P. Eng. 
Commissioner 
Public Works 


services be waived for 
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| | DATE: May 29, 1989. 
| | 10: Chairman and Members of the Operations and Works 
| | Committee. | 
۱ | FROM: William P. Taylor, P.Eng., Public Works Department. ۹ 1 
| | 
| SUBJECT: Parking Concerns in Port Credit. 


—n امش‎ 


۱ ORIGIN: Ms. J. Williams, Port Credit Business Association, 319 
' Lakeshore Road East, Mississauga, L5G 1H3, through Mayor 
| McCallion's Office (File 88/343), and Mr. W.G. Jeffery, Port 
Credit Business Association through Councillor Kennedy's 
office. 


BACKGROUND: The Port Credit Business Association (B.I.A.), through Mayor 
McCallion and Councillor Kennedy, has forwarded the 
following requests pertaining to parking in Port Credit: 


(i) Increasing parking meter rates from 201 to 50# per 
hour with 8 2 hour maximum; 


(ii) Adding parking meters on the east side of Elizabeth 
Street, immediately north of Lakeshore Road; 


(iii) Adding parking meters in the municipal parking lot on 
Cayuga Avenue; 


(iv) Implementing the use of ticket spitters (automatic | 
ticket dispensers) in the municipal parking lot on | 
Elmwood Avenue and in the High Street library lot; 


(v) Installing illuminated parking 'P' symbols along ۱ | | ۱ 
Lakeshore Road indicating the locations of the | ۱ 
individual parking lots; ۱ 


(vi) Prohibiting parking along Lakeshore Road within the 
Port Credit B.1.A. boundaries between 2:00 a.m. and 
6:00 a.m. 


e- 


(vii) Increasing the complement of Parking Control officers 
to provide for additional parking enforcement 


| 

| 

۱ 

۱ 
throughout the Port Credit area, particularly between | | 
2:00 a.m. and 6:00 a.m. 


_ 
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- 2 - May 29, 1989. 


The Public Works Department has completed a preliminary review of 
parking in the Port Credit area and will address each of the B.I.A. 
requests individually. 


Meter Rate Increase: 

A comparison of parking meter rates in neighbouring 
municipalities would indicate that a proposed increase from 
20d to to 50# per hour with 8 two hour maximum would be in 
line, particularly for on-street metered parking. By 
comperison, rates vary from a low of 25¢ for 75 minutes in 
Brampton to a high of 75¢ per hour in Kitchener and Guelph, 
with Burlington and Oakville at 50¢ per hour. 


Based on an estimate received from the City's meter supplier, 
J.J. McKay Ltd., it would cost approximately $35,000 to 
convert the entire complement of 300+ parking meter 
mechanisms. A complete conversion is required as mechanisms 
capable of accommodating both quarters and 'Loon' dollars are 
necessary. The conversion would be undertaken by the supplier 
and would take 2 or 3 days. The same conversion if undertaken 
by staff would require in excess of a month for completion. 


Current meter rates of 204 per hour, 10# per half hour and 5# 
per quarter hour are quite low by comparison, however, as 
previously indicated, e proposal of 504 per hour would not be 
considered out of line with neighbouring municipalities. 


It is estimated that the meter conversion costs could be 
recovered in about a 6 - 9 month period and it is noted that the 
projected increase in revenue would be utilized for parking 
meter/space maintenance, as well as for funding of additional 
meters. 


The Public Works Department has a minor concern with the 
proposal to increase the maximum time limit from one to two 
hours. Prior to 1982 meter rates in Port Credit were 10# per 
hour with 8 two hour maximum, however, at the request of the 
B.I.A., rates were revised to the current levels of 204 per hour 
with 8 one hour maximum. 


The City's meter supplier has advised that many municipalities 
now offer two hour maximum time limits in response to 
requests from customers and merchants. While the frequency 
of turnover is reduced the general feedback indicates that the 
two hour time limit provides a reasonable level of service. 


Based on 8 July 1, 1989 operational date, an anticipated 1989 
revenue increase of $27,000 would be realized. This would 
amount to an approximate shortege of $8,000 when compared 
to the estimated $35,000 conversion cost. In this regard, 
$8,000 would need to be allocated from the General 
Contingency F und to the Parking Meter Collection account. 
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Chairman and Members of the 
Operations and Works Committee 
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Operations and Works Committee 


(ii) Elizabeth Street - Meter Installation: 
Space which could accommodate four parking stalls with 
meters is available on the east side of Elizabeth Street north 


of Lakeshore Road adjecent to the new specialty food store 
located on the north-east corner. Parking meters are present 
on the west side of the road opposite this locetion, and it 
would therefore be appropriate to install meters on the east 
side. 


| 
| 
Chairman and Members of the -3- May 29, 1989. ۱ ١ 


New meter installations cost approximately $500.00 per | 
meter. غ1‎ is estimated that these costs could be recovered in ነ | 1 
about a twelve month period, however, a projected increase in 

revenues from the proposed meter rate increase could very 

well result in a quicker cost recovery. The presence of the | 

new specialty store and the general lack of free parking in the | 
immediate vicinity would suggest considerable usage of these 
new meters if installed. To cover the cost of the initial 
installation, $2,000 would need to be allocated from the 
General Contingency Fund to the Parking Meter Collection 
account. 


(iii) Cayuga Avenue Parking Lot - Meter Installation: 
Parking meters were present at this location some years ago 
but were removed in 1981 at the request of Councillor 
Kennedy since use of these meters was infrequent. A review 
of revenues from these meters in January 1981 indicated such 
revenues did not cover the costs of revenue collection. 


In this regard, sporadic spot checks of the Cayuge Avenue lot 
during late March have indicated little usage other than a 
couple of derelict vehicles during regular business hours. It is 
apparent that this lot is primarily utilized by tenants of the 
adjacent apartment building during evening and overnight 
hours, and therefore, parking meters would not likely be 
utilized if installed at this location again. In this light, until 
further study indicates sufficient utilization to cover the 
costs of meter installation, maintenance and collection, the 
Public Works Department cannot support parking meter 
installation at this location. 


(iv) Ticket Spitters - Elmwood Avenue Municipal Lot, High 
treet /Library Lot: , 
he estimated cost for the supply and installation of a ticket | 
spitter device is about $15,000, depending on the complexity | 
of the unit, ease of installation and the availability of a power | 
source. A preliminary evaluation of the two subject parking 
areas would indicate that two units may be required at the 
High Street/Library lot due to the size of the parking area | 
(134 spaces). ۱ 
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Public Works staff have erranged for a future evaluation of the 
parking areas to determine the number of devices necessary, the 
anticipated cost of installation and و‎ demonstration of the unit by 
the supplier. The ticket spitter or automatic dispenser allows the 
motorist to locate a parking space, deposit the required coins in 
the device and a ticket for placement on the vehicle dashboard is 
automatically dispensed. The ticket would indicate the time the 
ticket was received and the amount of money deposited. 


Notwithstanding, the obvious benefits of installing such a device, 
i.e., parking revenues, there are ٥ number of concerns which need 
to be addressed prior to implementation. These concerns relate 
primerily to general maintenance, lot layout, accessibility of the 
ticket spitters, administration and enforcement. In this regard 
further study is required and a subsequent report will be prepared 
in the near future. As part of the Public Works study, the option 
of contracting out services to provide an attendant to collect 
revenue at the lot will be considered in light of the size of the 
High Street /Library lot. 


Illuminated ም5 ls: 

use o uminat gnage, i.e., street name signs, was 
discontinued in the City over the past 5-10 years due to problems 
pertaining to visibility, cost, maintenance and vandalism. Cost, 
maintenance and vandalism problems would be a major concern if 
these devices were utilized. 


Public Works steff have reviewed the existing parking symbols in 
the Port Credit area and feel that they are visible and adequately 
serve their purpose. Illumination of these reflective signs may 
increase visibility during the hours of darkness, however, this 
limited benefit and any additional benefits derived in terms of 
aesthetics would not appear to offset the costs of purchasing, 
installing and maintaining these devices. In this regard, the Public 
Works Department does not support this proposal. 


Prohibition - 2:00 a.m. - 6:00 a.m. 

This request pertains to the prohibition of parking on Lakeshore 
Road within the boundaries of the Port Credit B.I.A., particularly 
with respect to boulevards and metered lay-bys. The 8.1.۵. has 
indicated that a number of merchants have complained that area 
residents frequently park their vehicles overnight within the 
metered parking stalls on Lakeshore Road. This practice has a 
negative impact on some businesses as these parked vehicles 
occupy parking spaces which could be utilized by early-morning 
customers. 


The practice of overnight parking, as well as being in 
contravention of By-law 444-79, as amended, which prohibits 
on-street parking longer than a maximum of 3 hours unless 
otherwise signed, also negatively impacts late night /early 
motoring snow removal and roadway maintenance by the Public 
Works Department. In this regard, the Public Works Department 
Supports this request. 


"ት 


Chairmen and Members of the 
Operations end Works Committee 
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(vi) 
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(vii) Enforcement in Port Credit: 

Parking Control tion sta have frequently 
experienced difficulties with enforcement in the area. 
Enforcement of the metered areas often results in 
complaints to merchants by their customers which are 
forwarded to the 8.1.۵. and then to Parking Control 
staff. On the other hand, when enforcement of the 
meters is reduced in response to these complaints, 
further complaints are received due to abuse of the 
metered parking. In this light, Parking Control Section 
have concentrated their efforts on Friday evenings and 
on week-ends in order to deter long term parking within 
the metered spaces. 


Enforcement of parking violations in this City is a 
difficult task due primarily to the growth of the City and 
the on-site parking deficiencies present in many of the 
older areas such as Port Credit. However, the staffing 
complement of the Parking Control Section has recently 
been expanded and forces are available to provide 
extensive enforcement, if desired. 


In response to a request from the Port Credit B.1.A., the Public 
Works Department has completed a preliminary review of parking 
in Port Credit. On the basis of this review, the implementation of 
parking meter rate and time limit increases, as well as the 
addition of meters on Elizabeth Street are supported. Additional 
requests pertaining to the implementation of additional meters 
and ticket-spitter devices in Port Credit require further review 
prior to any recommendations being made. 


A further report will be prepared to document the terms of 
reference for a parking strategy study in 1989. This report will 
address such issues as parking needs in older areas in the City such 
as Clarkson, Port Credit and Streetsville, and the benefits of 
charging for on-street parking and parking in Municipal lots, 
including in the City Centre area. 


(a) That a by-law be enacted to amend By-law 444-79, as 
amended, to implement a parking meter rate increase 
from 20¢ to 50¢ per hour with a two hour maximum; 


(b) That the budgets for parking meter equipment (account 
#08236-22-5342) and parking meter revenue (account 
#08236-99-5342) be increased by $35,000 and $28,000 
respectively to reflect the meter mechanism conversion 
costs and the additional 1989 revenue collections; 


(c) That $8000 be allocated from the General Contingency to 
provide for the net 1989 cost of the perking meter rate 
increase; 
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Chairman and Members of the 
Operations and Works Committee 





That a by-law be enacted to amend By-law 444-79, as 
amended, to implement the installation of four new 
parking meters on the east side of Elizabeth Street, 
north of Lakeshore Road; 


That $2,000 be allocated from the General 
Contingency to account #08236-22-5342 to provide for 


the purpose of four new perking meters for Elizabeth 
Street; 


That parking meters not be installed in the Cayuge 
Avenue parking lot until such time that studies 
indicate meter utilizetion would cover the cost of 
meter purchase, maintenance and collection; 


That the Public Works Department further evaluate 
the feasibility of installing ticket spitters or 
contracting attendant parking services in the Elmwood 
Avenue and High Street/Library parking lots and report 
back to the Operation and Works Committee at 8 later 
date; 


Thet illuminated green 'P' parking symbols not be 
implemented in Port Credit due to concerns associated 
with cost, maintenance and vandalism; 


That a by-law be enacted to amend By-law 444-79, as 
amended to implement a parking prohibition between 
the hours of 2:00 a.m. and 6:00 a.m. on Lakeshore 
Road, within the limits of the Port Credit Business 
Improvement Association District; 


That parking enforcement efforts, particularly 


pertaining to overnight parking on Lakeshore Road, be 
increased; 


That the Public Works Department prepere a report for 
the Operations and Works Committee documenting the 
terms of reference for a parking strategy study in 1989. 


(d) 


(e) 


(f) 


(g) 


(h) 


(i) 


(j) 


(k) 






William P. Taylor, P.E 
Commissioner, 
Public Works Dept. . 
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DATE: May 25, 1989.‏ ۱ 
TO: Chairman and Members of the Operations and Works‏ | 
Committee. i‏ | 
e ۲ 1‏ | 
FROM: William P. Taylor, P.Eng., Public Works Department. |‏ ۱ 
SUBJECT: Streetsville Traffic Review.‏ 
ORIGIN: Streetsville Business Improvement Association and Streetsville‏ 


Residents Association. 

BACKGROUND: The Public Works Department is undertaking a traffic review 
of the Streetsville area in response to concerns over the 
intersection of Main Street and Queen Street and ٥ request by 


| 
| 
| 
۱ 
۱ 
۱ 
| 
| 
| 
| 
۱ 
ظ‎ 
| 
the Streetsville 8.1. ል. to consider the closure of Main Street to 
| vehiculer traffic between Queen Street and Church Street. 
This report provides an update on this review and summarizes 


information to be presented to the public at an open house to 
be held from 4:00 p.m. to 8:00 p.m. on June 29, 1989 at the 
Kinsmen's Senior Citizen Centre (327 Queen Street South). 


In response to concerns by the Streetsville Resident 
Association, Council in 1988 approved the installation of a 
traffic signal at the intersection of Main Street and Queen 
Street. Further to concerns over the spacing of traffic signals 
along Queen Street, the impact of future traffic on this 
intersection, and a request by the Streetsville B.I.A. to 
consider the closure of Main Street between Queen Street and 
Church Street, it was decided that the installation of a traffic 
signal should be deferred at the intersection of Main Street and 


Queen Street pending the results of a traffic review of the 
Streetsville area. 


COMMENTS: The Public Works Department has undertaken numerous traffic 
. Studies of existing traffic movements with particular emphasis 

| on east-west travel through Streetsville. At present, in the 
| P.m. peak traffic hour approximately 40 vehicles travel 
easterly across Queen Street via Thomas Street /Queen 

while approximately 20 vehicles travel 


o 1 — 


#2 
1 
2 
9 
5 
፡ 
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westerly. Although this volume of traffic is not significant, 
combined with motorists travelling on Queen Street and other 
vehicles using Main Street the volumes are high enough to 
| meet the Ministry of Transportation Ontario's warrant for 
| signalization at the intersection of Main Street and Queen 
Street. From 1985 to 1988 eight reportable motor vehicle 
collisions occurred at the intersection. However, five of these 


occurred in 1988. Figure | illustrates the existing traffic 
volumes at the intersection of Main Street and Queen Street. 
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Chairman and Members of the -2- May 25, 1989. 
Operetions and Works Committee 


The intersection of Main Street and Queen Street is 6 desirable location 


٦ for pedestrians to cross Queen Street and requests for ٥ traffic signal 
/ 0 have also been received in this regard. 


Concerns were expressed that should a traffic signal be installed at 
Queen Street and Main Street that the spacing between adjacent signals 
along Queen Street would not be adequate. It is acknowledged that the 
distance from Main Street to Thomas Street of 125 metres and the 
distance from Main Street to Tannery Street of 140 metres is not ideal, 
However, this spacing is not unlike signal spacing which is present in 
other 'downtown urban areas'. In order to minimize the impact from the 
signal spacing, the signals could be operated in 8 "fixed-time" mode 
during daytime operations. This will ensure the signals display a green 
indication on Queen Street in a set pattern. | 


It was suggested that the signal at Queen Street and Tannery Street be 
removed to accommodate a signal at Queen Street and Main Street, 


Considerable development is underway or proposed for areas east and 
west of Streetsville in the next ten years. Figure 2 illustretes the 
location of the Streetsville, Central Erin Mills and Eest Credit Planning 
Districts. The following teble illustrates the extent of growth 
anticipated in these Secondary Plan areas. 
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1988 1998 
Planning 
District: Population: Employment: Population: Employment: 
Streetsville 11,600 3,000 11,800 3,200 
Central Erin Mills 6,400 1,200 34,600 11,600 
East Credit 9,300 200 42,400 1,600 
27,300 4,400 88,800 16,400 


1991. The Region of Peel, in their 10 year Capital Budget, has included 1 

the widening of Britannia Road to four lanes as follows: Hurontario to 

Second Line West - 1989, Second Line West to west of Credit River - 

1990, Ninth Line to Erin Mills - 1998, However, even with these | 
proposed road improvements on Eglinton and Britennia it وز‎ expected ۱ 


that some congestion will take place during peak hours on these | 
roadways. 
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This congestion, in conjunction with the completion of Bristol Road 
| through to Hurontario Street, will lead to an increase in east-west travel 
| through Streetsville. 


At present the majority of travel through Streetsville occurs in a 
north-south orientation. As development occurs east-west travel through 
Streetsville will become more significant. With this increased east-west 
travel through Streetsville, it is expected the existing traffic operational 


problems at the Main Street and Queen Street intersection will continue to 
deteriorate, 


It is expected that the provision of increased transit service will assist in ۱ | 
reducing the impact of east-west travel through Streetsvillc. The transit i ۱1 
improvements should include increased GO rail service and the 

development of an east-west transit route along Thomas Street and Bristol 
Road. Improved fare integration and service coordination between 
Mississauga Transit and GO Transit at the Streetsville GO station will be 


investigated as part of the City's recently approved Ten Year Transit 
Service Strategy. 


OPTIONS: In order to address the identified traffic problems associated with 
east-west travel, eight options have been developed. These options have 
been reviewed in consideration of a number of factors namely; Heritage, 
Aesthetics, Traffic Operations, Transit Service, Pedestrian Movements, 
Parking, F easibility and Cost. These options were developed from 
suggestions by the Streetsville B.I.A. and consideration of the operational 
and future traffic problems, and are listed below: 


l. Minor curb radius improvements on the south-east corner of Main 
Street and Queen Street, and removal of the parking on the east side 
of Queen between Main Street and Mill Street; 


?.  Signalization of Main Street and Queen Street, including minor curb 
radius improvements on the south-east corner and removal of parking 
on the east side of Queen Street between Main Street and Mill Street, 


and removal of parking on the west side from Pearl Street northerly 
30 metres; 


3. Option 2 including Pearl Street designated as a westbound one-way; 


4. Option #2 including eastbound through and right turns Prohibited on 
Pearl Street at Queen Street; 


5. Reconstruction of Main Street so travelled Portion of roadway is E 
entirely north of Cenotaph and aligned with Pearl Street including the 
signalization of Queen Street and a realigned Main Street. ^d 
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6. Closure of Mein Street between Queen Street and Church 


Street with traffic routed along Church Street; 


7. Restrict movements on Main Street at Queen Street to 
northbound right turns and westbound right turns only; 


8. Realignment of Thomas Street to connect with Queen Street 
opposite Main Street. 


Only six of the eight options are being presented to the public for 
input (Options | to 5 and 8). The other two options (6 and 7) were 
rejected as they do not accommodate an east-west transit route 
along Thomas Street and Bristol Road end do not adequately 
accommodate local traffic circulation, Option | although not 
recommended technically will be presented to the public for 
comparison purposes only. Option 8 provides the best long-term 
technical solution, however, impacts significantly on Streetsville. 
Figures 3 through 10 illustrate the options while Table 1 presents 8 
summery of the options and their impacts. 


In response to traffic operational problems at the intersection of 
Main Street and Queen Street and concerns regarding the 
signalization of the intersection, a traffic review of the 
Streetsville area is being undertaken. As part of the review 8 
number of options have been considered. Six of these options will 
be presented at an open house on June 29, 1989 from 4:00 p.m. to 
8:00 p.m., at the Kinsmen's Senior Citizen Centre (327 Queen 
Street South), to solicit input from the public. Comments will also 
be solicited from the Streetsville B.I.A., the Streetsville Residents 
Association, the Streetsville Branch of the Royal Canadian Legion 
and the Streetsville Historical Society. After the open house is 
held and responses received, a further report will be submitted to 
the Operations and Works Committee with & recommendation. 


That the report dated May 25, 1989 from the Commissioner of 
Public Works, dealing with the Streetsville traffic review, be 
circulated to the Streetsville B.I.A., the Streetsville Residents 
Association, the Streetsville Branch of the Royal Canadian Legion 
and the Streetsville Historical Society and comments requested by 


July 31, 1989. 







| Chairman and Members of the 
Operations and Works Committee 
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CONCLUSION: 






RECOMMENDATION: 


William P. Taylor, P 
Commissioner, 


Public Works 
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regulations 


- Loss of three - NOT YES 
parking spaces ACCEPTABLE 
TECHNICALL Y 
- Minor cost 
- Loss of Six - Less than YES 
parking spaces $100, 000 
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PARKING FEASIBILITY PUBLIC 
AESTHETICS: OPERATIONS: AD COST: INPUT: 
mm ما ؟؟؟؟ت ی‎ 
6. - Closure of Main - Minor impact - Church Street - Not able to - No protectec - No change - Depends on NO 
between Queen and unable to accommod- implement east- crossing across extent of 
Church (except ate local truck west route Queen between treatment to area 
delivery & emergency movements and Thomas & Tannery - Further study 
vehicles) additional traffic required to 
- Re-route traffic finalize details 
along Church and costs 
de - Restrict movements - Minor impact - Significant loss - Not able to - No protectec - No revision to - Minor cost NO 
on Main at Queen to of convenience implement crossing across existing parking unless curb and 
northbound right for motorists east-west route Queen between regulations sidewalks to be 
turns and westbound Thomas & Tannery 





B. - Realignment of - Major impact - Improved east-west - Could implement - Protected - Loss of six - LONG TERM OPTION YES 
Thomas to connect access across Queen east-west route crossing across parking spaces - Greater than 
with Queen Street Street Queen Street at $1,000. 000 


opposite Main Street Main Street - Requires further 


study to finalize 
details and costs 
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May 26, 1989. 
Chairman and Members of the Operations and Works Committee. 
William P. Taylor, P.Eng., Public Works Department. 


Implementation of Parking Prohibitions on Major Roadweys in 
Mississauga. 


DATE: 
TO: 
FROM: 
SUBJECT: 





Public Works Department. 


The rapid development of industriel and residential areas has led to 
an increase in traffic volumes and on-street parking on many major 
roadways. These roadways were constructed to carry considerable 
volumes of traffic with minimal delays to motorists. An increasing 
number of motorists have been utilizing curb lanes as 8 parking 
location when patronizing local business. New industrial 
developments provide adequate on-site parking for customers and 
employees, and motorists park on the street for convenience. 
Parked vehicles on these streets create increased traffic congestion, 
delays and obstruct sight lines for motorists leaving driveways. 


It is the opinion of the Public Works Department that on-street 
parking should be prohibited on the following streets: 


STREET: BETWEEN: 

Argentia Road Creditview Road and north limit of 
Argentia Road 

Courtneyperk Drive Kennedy Road and Netherhart Road 

Matheson Boulevard McLaughlin Road and Tomken Road 


Creditview Road and east limit of 
Rathburn Road 


Rathburn Road 


It is felt that this action is necessery to relieve congestion thet is 


currently being created by perked vehicles and to prevent any 
further problems arising in the future. 


These streets have been reviewed by Public Works staff and, with 
the exception of Rathburn Road and the east portion of Argentia 
Road, are located within industriel areas. Matheson Boulevard and 
Courtneypark Drive are four lene roadways which service industriel 
developments. Argentia Road is a similer road with residential 
townhouse developments on the south side between Creditview Road 


and Campabello Road. 
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-2- May 26, 1989. 


Rathburn Road for the most pert extends through a residential area, 
although there is no direct residential frontage, and 8 number of 
schools and perks front this roadway. 


At present parking is prohibited on portions of these roadways as 


follows: 
STREET: BETWEEN: 
Argentia Road Mississauga Road and Kitimat Road 


Matheson Boulevard East East limit of Tomken Road and the 
west limit of Dixie Road 


Matheson Boulevard Eest East limit of Dixie Road and the 
north limit of Sismet Road 


Rathburn Road Dixie Road and east City limit 

Rathburn Road East Central Parkway East and Meadows 
Bouleverd 

Rathburn Road West Creditview Road and the west limit of road 


Several corporate residents who have offices on the subject 
industrial streets have expressed concerns regarding the problem of 
on-street parking. These corporate residents have complained that 
these streets are frequently lined with parked vehicles, including 
large trucks which obstruct sightlines for private driveways and 
obstruct their municipal addresses making it difficult for their 
customers to find their facilities. They have also indicated that they 
feel on-street parking should be banned since each development was 
required to provide adequate on-site parking facilities to obtain site 
plen approval for building permits. The presence of on-street 
parking has led these developers to believe that the on-site parking 
facilities they ere required to provide are unnecessary if parking is 
allowed on adjacent streets. 


Argentie Road is occupied exclusively by industriel developments, 
and three townhouse developments which have reverse frontage on 
Argentie Road. Access to the townhouse developments is obtained 
vie Falconer Drive where supplemental extended on-street parking is 
provided for these residents. However, several residents find it 
more convenient to park on Argentie Road, creating traffic 
congestion and decreasing the levels of service and safety. 
Adequate parking is provided for these residents through a 
combination of on-site parking and extended parking areas on 
adjacent residential streets. Residents park on Argentia Road for 
convenience rather than necessity and a parking prohibition on 
Argentia Road would not eliminate any necessary parking spaces. 


The on-street parking which occurs on Rathburn Road takes plece in 
isolated locations and, for the most part, driveway and corner 
restrictions are in place to protect sight lines. 
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It is the opinion of the Public Works Department thet parking 
should be prohibited on the entire length of Rathburn Road to 
create consistency with respect to parking on the street. 
Rethburn Road is a four lene major collector roadway with no 
direct residential frontege, designed to provide a high level of 
service and carry a lerge volume of traffic, therefore, traffic 
flow should not be impeded by parked vehicles. 


Currently, overflow parking from Rathwood District Park takes 
place on Rethburn Road east of Starlight Crescent. It is the 
opinion of the Public Works Department that this parking should 
not be allowed on Rethburn Road for safety reasons related to a 
curve in the roedway combined with the roadway grades in this 
erea of Rathburn Road. 


It has been determined by the Public Works Department staff 
thet all of the above streets experience traffic congestion in 
various locations as a result of on-street parking. At this time 
serious safety concerns are minimal, however, the amount of 
on-street parking and complaints is increasing. To relieve the 
current parking conflicts end prevent future problems with 
regard to on-street parking at these locations, parking should be 
prohibited on the entire length of all streets involved. 


In an effort to increase the levels of service and safety provided 
on Courtneypark Drive, Argentie Road, Matheson Boulevard and 
Rathburn Road, parking should be prohibited throughout the 
entire length of these streets. These prohibitions would 
eliminate existing parking conflicts and prevent future conflicts 
as development continues. This could be achieved with minimal 
inconvenience to motorists and/or residents. 


That 8 by-law be enacted to amend By-lew 444-79, as amended, 

to implement perking prohibitions at anytime on both sides of the 

following roadweys: 

STREET: BETWEEN: 

Argentia Road Credit view Road and north limit of 
Argentia Road 

Courtneypark Drive Kennedy Road and Netherhert Road 

Matheson Boulevard McLaughlin Road and Tomken Road 


Creditview Road and east limit of 
Rathburn Road 


Rathburn Road 
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May 4, 1989 


Chairman and Members of the Operations and Works 
Committee. 


William P. Taylor, P.Eng., Public Works Department. 


Mississauga City Centre Bus Terminal and Busway Study - 
Agreement for Professional Consulting Services 


DATE: 
TO: 


FROM: 
SUBJECT: 





City Council Meeting of July 11, 1988 


At its meeting on July 11, 1988, City Council in considering 8 
report (June 14, 1988) from the Commissioner of Public Works 
on the subject matter adopted the following recommendation: 


'That the Busway and Transit Terminal Study in the City 
Centre area be awarded to the firm of McCormick 
Rankin, subject to the approval by the Ministry of 
Transportation for Ontario of special subsidy from the 
Ontario Transportation Investment Initiative Program, 
and the preparation of a detailed work program, study 
costs and study agreement for the approval of City 
Council.’ 


The Minister of Transportation in a communication (September 
26, 1988) has indicated that his Ministry will subsidize the 
Mississauga City Centre Busway and Terminal Study at a rate 
of 75%, up to a maximum subsidy level of $150,000 (allowing a 
maximum study cost of $200,000). 


A detailed work program and study costs have been submitted 
by the consultant and are acceptable to the Technical Steering 
Committee overseeing the study, which includes 
representatives from the Ministry of Transportation and the 
Public Works, Planning and Building, and Transit Departments. 


An agreement for consulting services with an upset cost limit 
of $151,000, has been prepared and a copy is attached as 
Appendix 1. 


The City's contribution to the this study is $37,750. Funding 
was approved by City Council in the 1988 Capital Program. 


Staff require City Council's authorization to prepare a by-law 
to authorize the execution of the Agreement with the 
consultant, by the Mayor and the Clerk. 
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In addition, it will be necessary for the City to enter into an 
agreement with the Ministry of Transportation Ontario 
regarding their 75% share of the study costs. This agreement is 
being prepared and will be the subject of a subsequent report. 


RECOMMENDATIONS: That a by-law be enacted authorizing the execution of the 
Agreement with McCormick Rankin and Associates Limited for 
the planning study of the City Centre Busway and 
Terminal, with an upset limit of $151,000, as contained in 
1 of the report of the Commissioner of Public Works ۶ i 
dated April 18, 1989. | | 1 
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May 1, 1989 
Chairman and Members of the Operations and Works Committee 


William P. Taylor, P. Eng., Commissioner, Public Works 
Department. 
Assumption of the municipal services for Sandalwood 1 


Residential Subdivision, Plan M-586, located south of Eglinton 
Avenue East and east of Central Parkway East (sketch attached). 


س 


Servicing Agreement between 400556 Ontario Limited (c/o 
Lakeview Estates Limited, 200 Bridgeland Avenue, Toronto, 
Ontario M6A 1Z4), the City of Mississauga and the Region of 
Peel dated November 26, 1984. 


The subject development consists of 209 single family and 10 
townhome residential lots. As far as the Public Works 
Department is concerned, the developer has complied with all of 
the requirements of the Servicing Agreement for the 


installation of municipal services. 


The developer has paid cash-in-lieu of minor sodding repairs ٥ 
be completed this year under this department's repairs 
contract. The developer has also provided a Letter of 
Undertaking and a $2,500.00 security deposit to ensure that the 
air conditioner required at 4772 Full Moon Circle, Block 206, 


Plan M-586, shall be installed. 


It is now in order for the City of Mississauga to assume the 
municipal works in Plan M-586 and return the remaining 


securities to the developer. 
That the City of Mississauga: 


a) assume the municipal works as constructed by the developer 
under the terms of the Servicing Agreement for Sandalwood 1 
Residential Subdivision, Plan M-586, located south of Eglinton 
Avenue East and east of Central Parkway East, 
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۱ RECOMMENDATION: (Cont'd) 


b) return the Letter of Credit for Plan M-586 currently valued at 
۱ $255,098.85, to the developer, 400556 Ontario Limited, 


| | c) enact a by-law establishing the road allowance within Plan M-586 
| as public highway and part of the municipal system of the City of 
Mississauga. 
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Commissioner 
Public Works epartment 
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M-624 
DATE: May 10, 1989 1 = 
TO: Chairman and Members of the Operations and Works Committee 
FROM: William P. Taylor, P. Eng., Commissioner, Public Works 
Department. 
SUBJECT: Assumption of the municipal services for Adwel Construction 


Subdivision, Plan 43M-624, located north of Burnhamthorpe 
Road and east of Cawthra Road (sketch attached). 


——————————————— — —— 


ORIGIN: Servicing Agreement between 605918 Ontario Limited c.o.b. as 
Adwel Developments (c/o Winter and Silberstein, Suite 900, St. 
Clair Avenue East, Toronto, Ontario M4T 2V7), the City of 
Mississagua and the Region of Peel dated June 5, 1985. 
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፤ 

COMMENTS: The subject development consists of 45 single family residential 

lots. As far as the Public Works Department is concerned, the 

developer has complied with all of the requirements of the 
Servicing Agreement for the installation of municipal services. 


The final above ground inspection conducted last fall revealed 
minor curb and sodding deficiencies. The estimated cost of 
repair is $4,627.20. The developer has paid cash in lieu for 
these repairs which will be completed under the Subdivision 
Repairs Contract. 


This department has received a cash contribution of $11,700.00 
from the developer, 605918 Ontario Limited, being the cost 
estimate for the future removal of the temporary turning circle 
at the end of Wetherby Lane, complete with reinstatement, 
upon the development of the adjacent lands. 


CONCLUSION: It is now in order for the City of Mississauga to assume the 
municipal works in Plan 43M-624 and return the remaining 
securities to the developer. 
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| 
| RECOMMENDATION: That the City of Mississauga: 


e mm ዲዱ... رھ * ا‎ constructed by the 
veloper r the terms o icing Agreement for 

Adwel Construction Subdivision, Plan 43M-624, located 

north of Burnhamthorpe Road and east of Cawthra Road. 


— — — 


b) return the Letter of Credit for Plan 43M-624 currently 
valued at $139,645.79, to the developer, 605918 Ontario i 
Limited c.o.b. as Adwel Developments, ۱ 


| 
| 

| ር) enact a by-law establishing the road allowance within 
| Plan 431۸-624 as public highway and part of the municipal 
system of the City of Mississauga. 
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REGISTERED PLAN 4301-4 


ADWEL CONSTRUCTION SUBDIVISION 
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May 10, 1989 
Chairman and Members of the Operations and Works Committee 


William P. Taylor, P. Eng., Commissioner, Public Works 
Department 


Assumption of the municipal services for Cawthra Industrial 
Estates, Phase II, Plan 43R-7872, formerly Plan 43R-7702, 
located south of Dundas Street East and west of Cawthra Road 
(sketch attached). 


Engineering Agreement between  Everlast Construction 
Company Limited (5299 Maingate Drive, Mississauga, Ontario 
L4W 1G6), the City of Mississauga and the Region of Peel dated 
May 12, 1980. 


The subject development consists of 7 industrial lots. As far as 
the Public Works Department is concerned, the developer has 
complied with all of the requirements of the Engineering 
Agreement for the installation of municipal services. 


It is now in order for the City of Mississauga to assume the 
municipal works in Plan 43R-7872, formerly Plan 43R-7702, and 
return the remaining securities to the developer. 


That the City of Mississauga: 


a) assume the municipal works as constructed by the developer 
under the terms of the Engineering Agreement for Cawthra 
Industria] Estates, Phase II, Plan 43R-7872, formerly Plan 
43R-7702, located south of Dundas Street East and west of 
Cawthra Road, 
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| RECOMMENDATION: (Cont'd) 
| 


b) return the Letter of Credits for Plan 43R-7872, formerly 
Plan 43R-7702, currently valued at $38,198.92 and $3,500.00, to 
the developer, Everlast Construction Company Limited, 


| | 

E- | | 

Hj 

۱ Chairman and Members of the -2- May 10, 1989 | 0 3 | 
| Operations and Works Committee ۱ 
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will 24 


W. P. Taylor, P. E 
Commissioner 
Public Works 
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43R-7702) 


PLAN 43R-7872 
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formerly Plan 
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DATE: May 26, 1989. 
TO: Chairman and Members of the Operations and Works 
Committee. 
FROM: William P. Taylor, Commissioner of Public Works Department. 


SUBJECT: Deletion of required restriction to be placed on the title of lots 
adjacent to walkways which prohibit the transfer of the said 


lots to private homeowners until the walk has been constructed. 





ORIGIN: Public Works Department 
COMMENTS: On August 17, 1985, Council adopted the following 
recommendation of the Public Works Committee dated August 


10, 1985. 


a) That future Servicing Agreements for residential plans of 
subdivisions involving the construction of walkways: 


) not require the construction of such walkways prior 
to the issuance of building permits for adjacent lots; 


ii) require the developer to clearly sign the location of 
all such walkways within the concerned subdivision 
to the satisfaction of the Commissioner of 
Engineering and Works prior to the issuance of 


building permits; 


iii) require a restriction to be placed on the title of 
lots adjacent to such walkways which would 
prohibit the transference of said lots to private 
homeowners until the walkway has been 
constructed to the satisfaction of the 
Commissioner of Engineering and Works, and the 
City Clerk has provided ٭‎ release on title to said 
restriction once it has been complied with. 
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offe May 26, 1989. 


IAN and Members of the 


rations and Works Committee 





b) That Financial Agreements or Lot Drainage and 
Occupancy Agreements for residential plans of 
subdivisions involving the construction of walkways, 
which have not reached final Engineering Submission 
Stage as of August 17, 1983, contain advisement to the 
owners and future owners of lots adjacent to walkways 
that they abut a walkway and of the above requirements 
in the Servicing Agreement. 


Conditions "a (i)" "a (1)" and "b" are being dealt with 
satisfactorily and have not created any concerns. 


With respect to Item "a (iii)" which requires that a restriction 
be placed on the title of lots adjacent to the walkways 
prohibiting the transfer of the lots until the walkway has been 
constructed, there have been difficulties encountered. In some 
instances purchasers did not pursue the lifting of this 


restriction which resulted in problems in taking possession of 
their properties. 


In addition, the continuous requests of lifting these restrictions 
from title has become an a ministrative problem with the City 


due to numerous restrictions that we are constantly being 
asked to lift. 


This procedure was implemented as a result of homeowners 
purchasing and/or occupying their lots then finding a walkway 
being constructed beside them. 


As the Financial Agreement for lots adjacent to walkways 
contains an advisement to the owner that a walkway is located 


adjacent to their property, we feel that the restriction is not 
warranted. 


Since Warning Clauses are placed on title on lots adjacent to 
walkways advising the purchasers of the walkway location it is 
felt that a restriction which prohibits the transfer of these lots 


to private owners until the walkway has been constructed is 
not necessary. 
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CONCLUSION: 
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Chairman and Members of the -3- May 26, 1989 
Operations and Works Committee 


RECOMMENDATION: (a) That the walkway construction policy adopted by Council 
on August 17, 1983, be rescinded. 
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(b) That the following walkway construction policy be 
adopted for future residential plans of subdivision 
involving the construction of walkways: 


(i) that the construction of such walkways not be | | 
required prior to the issuance of building permits 1 i] 
for adjacent lots; | 

(il) that the developer be required to clearly sign the 
location of such walkways within the concerned 
subdivision to the satisfaction of the | 
Commissioner of Public Works prior to issuance of | 
buildings. 


(c) That the Financial Agreements for residential plans of 
subdivision involving the construction of walkways 
contain notice to owners and future owners of lots 





adjacent to walkways that they abut ፀ walkway and that 
this condition be included in the Agreement of Purchase 
and Sale. 
William P. Taylor, P. 
Commissioner 
OPT/gb Public Works 
cc: R. G. B. Edmunds 
0942E/0259E 
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| DATE: May 24, 1989 
| | 
| TO: Chairman and Members of the Operations and Works 1 5 


Committee. 


FROM: William P. Taylor, P.Eng., Public Works Department. 
SUBJECT: Storm Sewer Use By-Law 





ORIGIN: Public Works Department 


— — ہے — — — ام መው‏ 
— — — — — 


BACKGROUND: New reguletions under the Environmental Protection Act 

(Ontario) and the Water Resources Act contain tougher 

| 1 interpretations of liabilities and substantially increased 
penalties for violations of these Acts. 


Municipalities are cited as being corporations that engage in 
activity that may result in the deposit, addition, emission or 
discharge of a contaminant into the natural environment 
contrary to these Acts, and have 8 duty to take all reasonable 


care to prevent such unlawful deposit, addition, emission or 
discharge. 


In order to assist municipalities in this endeavour, the Ontario 
Ministry of the Environment has produced a Model Sewer عونا‎ 
By-Law (August 1988). 


COMME NTS: The current By-Law to regulate and govern discharges to storm 
Sewers was passed by the Town of Mississauga on April 10, 1972 
(Appendix 1 By-Law 9803). The Ministry's Model Sewer Use 
By-Law was used as a guide for amending the Mississauga 


By-Law. The revised by-law is enclosed as Appendix 2 of this "1 
report. 


The significant changes have been made in the following 
sections. 


f 
Section 5 : Discharges to Storm Sewers | 
This section defines the limits on the type and concentrations | 


of matter that cannot be discharged or deposited into &ny part 
of the storm sewer system. 
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Chairman and Members of the -2- May 24, 1989 ጋ 
Operation and Works Committee 


-——— ی و‎ on... 


COMME NTS (Contd.) The limits defined are based on the appropriate sections of the 
following documents: 
- Ontario Water Resources Act 
- Environmentel Protection Act 
- Objectives for the Control of 
Industrial Waste Discharges in Ontario 
- Provincial Water Quality Objectives 


Section 6 : Reports 1 
This section allows for discharge of matter otherwise | 


restricted by Section 5 if و‎ Waste Survey Report has been 
submitted to the City. This is needed in order to permit the 
discharge of uncontaminated cooling water or process 
blowdown from an industrial process. 
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Section 7: Compliance Program 

In the event that 6 company is discharging a non-complying 
effluent, that company can submit to the City ٥ compliance 
program 85 defined in this section. Upon receiving City 
approval of the compliance program the company will be 
protected from prosecution under Section 5 of the By-Law 
while the situation is being fixed. 


Section 9 : Spills 

Procedures are listed in this section governing spills to the 
storm sewer system. Any person that discharges or deposits 
any material, outside the course of ordinary events, must 
forthwith report the discharge to the City. 


Section ll : Offences 

The revised fines for violetion of this By-Law are; for an 
individual, $5,000 for the first offence and $10,000 for each 
subsequent offence and similarly for a corporation $25,000 for 
8 first offence and $50,000 for each subsequent offence. 


The Ministry of the Environment is responsible for the quality 
of water in the natural drainage systems (i.e. creeks and rivers) 
and can, under the Environmental Protection Act, fine cities in 
the event the discharge from a storm Sewer system exceeds 
the prescribed quality standards. It is the Cit y's responsibility 
to determine how the water became polluted and to take 
appropriate action. The amended By-Law will give the City 
the authority to accomplish this. 
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By-Law 9805 also governed discharges to the sanitary sewer 
system. As the Region of Peel has had jurisdiction over the 
sanitary sewers since 1974, and, has passed By-Law 49-75 to 
govern discharges to that system, all references to the sanitary 
sewers have been removed. 


The Region of Peel has a considerable number of staff to 
enforce the Regional Sewer Use By-Law ۸9-75 governing 


primarily the sanitary sewer system. By-Law ۸9-75 has a 
Clause that states; 


"The Commissioner may take such steps 85 may be 
necessary to prevent pollution of any body of water 
within the Region and may issue orders requiring any 
person in the Region who is polluting any body of water 
within the Region discharging or draining sewage into any 
body of water which flows through the Region to abate, 
control, discontinue or stop such pollution and discharge." 


Under this cleuse the Region has on occasion acted upon the 
City of Mississauge's behalf to prevent pollution, however, the 


Region is only legally responsible for discharges from Regional 
storm sewers. 


Much of the information required of the local industries in 
Schedule Bl - Waste Survey Reports is presently being 
collected by the Region of Peel in conjunction with 
enforcement of By-Law 49-75. The Region is currently 
considering changes to their Waste Survey Report format. In 
order to avoid unnecessary replication of information the 
Region will be approached to discuss sharing of this 
information. 


The current Mississauga By-Law governing the storm sewer 
system has become outdated in light of new legislation. It has 
been modified, following the Model Sewer Use By-Law 
published by the Ministry of the Environment. The revised 
By-Law is presented in Appendix 2 of this report. 
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CONCLUSIONS: 
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Chairman and Members of the 
Operation and Works Committee 
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May 24, 1989 





RECOMMENDATION: That a by-law be enacted to repeal By-law 9803 and 
amendments thereto and to 
main 


| 





W.P. Taylor, P.Eng., 
Commissioner 
Public Works 
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| (8) “Colour of a Liquid" means the appearance of a liquid, . 
from which the suspended solids have been removed, as ا‎ | 
determined in accordance with Standard Methods: 

th) “Engineer® shall meen the Enginoer of the Town of Mississauga. 

(1) "Garbage" shall mean solid wastes from the preparation 
cooking and dispensing of food, and from the handling, 
650999 and sale of produce. 

(J) "Industrial Wastes" shall mean the liquid vastes from 
industrial processes. 

(k) "Land Drainage Works" shall mean storm drains, storm 
sewers, ditches, water courses, etc. 

(1) “Municipality” means the Corporation of the Town of 

“Matter” includes any gaseous, liquid or solid matter; ۱ 

“Natural Outlet" shall mean any outlet into a watercourse, 

pond, ditch or lake. l 
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pese it; 


| 
(o) "Person" includes a corporation, aggregate or sole; 
(p) "#8" means the logarithm of the reciprocal of the coa- 
centration of hydrogen ions in grams per litre of ۱ ۱ 
solution: .-1 - 
(q) enolic Compounds" means those hydroxy derivitives of ۱ | 
۱ bensene, or its condensed nuclei, which can be identified 
| by the 4--Amincantipyrine method in accordance with 
Standard Methods, or the Gibbs procedures, as set out in 
the eleventh edition of Standard Methods for the | 
Examination of Water and Wastewater; (or latest editions); 
(5) “Public sewer" shall mean a sewer owned and controlled 4 


وس مع ۰ و ج ۰ 


“ሙ መሉ — — سس‎ + 


mnm nrc * 


by the Town. 
(a) "Sanitary Sewer" means a sewer for the collection end 
tranemission of domestic, commercial and industrial 
wastes or any of then; 
(4) "Sewer* shall mean a pipe or condnit for carrying sewage: 
(t) “Sewage” includes drainage, storm water, commercial wastos, 
industrial wastes, wastewater and matter; 
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(u) "Sewage Works" means all sewers, sever systems, 





sewage treatment plants and other works 
transmission. treatment 


pumping stations, 
for the coltectic=. acceptance. 
and disposal of sewsge or for any one or more of them: 

(v) "Standard Methods" meas, unless the context otherwise 
requires, the methods and procedures set out in ‘he 
edition of "Standard Methods for the Examination of Water 
and Wastewater” published by the American Public Beal th 
Association and current at the time of any examination of 
any sewage; 

(w) "Shall" is mandatory, "May" is permissive. 

(x) egtorm Sewer or Storm Drain" means a sewer for the 
collection and transmission of storm water run-off, 
draining of land to or from a watercourse Of any One OF 
more of them: 

(y) "Suspended Solids" means solid matter in or on 6 liquid, 
which matter is removable by filtering with a glass fibre 
filter paper equivalent to a Reeve Angel Glase Pibre 
Pilter Paper, No. 934 ۰ 

(a) ewatercourse” means an open channel or ditch constructed 
as or resultin, from the construction of a municipal work . 
in which a flew or storm water occurs either continuously 
or intermittently, including road ditches and including 
other natural depressions or watercourses or ditch whether 
connected to a storm sewer or not. 


Section 2. 

Prohibitions 
Wo person shall discharge, into land drain” 3e works, private, 
branch drains of connections to any sewer, sewer system Or ۰ 
works for the carrying eway of domestic sewage or industrial 
which are connected directly of indirectly to the 
ssor or quantity of zattor which Pay he or 
ere with 


— መ عيبن‎ መሥ 


wastes or both, 
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become haraful to any sewage works or which may interf 
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their proper operation, or which may impair or interfere with any‏ 
savage treatment process, or which sav or may tend to obstruct any‏ 
sewer, or which may be or may become a hazard to persons, property.‏ 
or animals, and, without limiting the generality of the foreqoina,‏ 
amy of the following:‏ 
(a) sewage containing more than a total of 150 milligrams‏ 
per litre of oil, fat and grease of animals and‏ 
vegetable origin:‏ 
(b) sewage containing more than a total of 15 2‏ 
per litre of oil, groase and tar of mineral origin:‏ 
(c) sewage at a temperature in excess of 150 degrees‏ 
fahrenheit;‏ 
(በ) subject to subparagraph (b) hereof, flammable or‏ 
explosive matter, and without limiting the generality‏ 
of the foregoing, gasoline, bensene, naptha, fuel oil,‏ 
acetone or other solvents:‏ 
በሃ quantity of matter capable of ohetructing the flow‏ )6 
in or interfering with the proper operation of any part‏ 
of the sewage works, and without limiting the generality‏ 
of the foregoing, any such quantity of ashes, cinders, =‏ 


1 


garbage, sand, strav, mud, shavings, metal, glass, rege. ` 


35 feathers, plastic, wood or cellulose. c 

(f) sewage having a pR less than 5.5 or greater then 10.5 
or which due to its nature or content, becomes lese than 
9.5 22 greater than 10.5 during transmission to a sewage  : 
treatment plant; ' * ¢ 

(g) Wastes which contain solids incapable of passing through 
6 querter inch screen; 

th) Wastes having a five days D.O.D. greater than 500 parts 
per million by weight or containing more than 600 parts 
per million by weight of suspended solids. 

(i) sewage that may cause a nuisance, and without limiting 


the generality of the foregoing, sewage containing hydrogen 


sulphide, carbon disulphide, ammonia, trichioroethylenme, 
sulphur dioxide, formaldehyde, chlorine, bromine, 
or phyridine, in such quaatity that an offensive odour 


could emanate from the sewo;o works or could cause 
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6 nuisances; 
(J) sewage containing animal waste, and without limiting the 
generality of the foregoing, containing intestines, ۱ 
stomech casings, intestinal contents, hides, hooves, 
toenails, horns, bones or poultry heads or sewage 
containing heir, wool fur, feathers, peunch manure or 
fieshings in 6 quantity sufficient to interfere with 
the proper operation of the sevage works; 
(k) sewage containing any of the following matter in excess 
of the indicated concentrations: 
phenolic compounds >= 1.0 milligrams per litre 
total cyanides, expressed as ECH => 5.0 milligrams per litre 
total sulphides, expressed es 5 = 5.0 milligrams per litre 
total copper, expressed as C» - 6.0 milligrams per litre 
. total chromium, expressed as Cr -10.0 milligrams per litre 
total nickel, expressed as N4 -10.90 milligrams per litre 
tetal lead, expressed as Pb 10.0 villigrams per litre 
total sine, expressed as 55 210.0 milligrams per litre 
total cadmium, -~>ressed as Cû = 8.0 milligrams per litre 
ehlerides, هه‎ 1 -1500 milligrams per litre 
sulphates, as 80. -1500 milligrams per litre ` 
(1) redioactive materiale except as may be permitted under 
The Atemic Energy Control Aet, ۰. 3932, Chapter 11, 
and amendments thereto and regulations thereunder. 
(m) storm run-off, sewage derived from the drainage of land 
جه‎ roofs or water used for cooling purposes. Under 
special circumstances, cooling water nay be discharged to د‎ 
the sanitary sewer, providing written approval is obtained 
from the Chief Plumbing Inspector or the Town Engineer. | 
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>= ۱ 3. Wo person shall discharye, cause or permit the discharge or 
400001 iato or ia (i) land drainage works, private branch drains 
OT conrecticas to any Sewer, sewer systen or sewage works for the 
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carrying avay of domestic ወሠወባወ or industrial wastes or both, 
that are capable of discharging sewage into any vell, lake, 
river, pond, epring, stream, reservoir, or other vater or 
watercourse, OF onto any shore or bank thereof, or into any 
place from which the sewage may be discharged iato or 
deposited in any well, lake, ziver, pond, spring, stream, 
syeservoir, or other water or veterocarse, (11) amy storm 
sewer OT any Sever connected tO a storm sewer, any of the 
fellewing: 

(a) 699999 at a temperature in exesss of one hundred and 
fifty degrees fahrenheit (150 degrees ۱ 

(b) Sewage containing more than a total of fifteen (15) 
milligrams per litre of fat, cil, grease and other 
Satter which is soluble in ether; 

(e) subject to subparagraph (b) hereof, flammable or l 
explosive matter, and without limiting the generality 
of the foregoing, gasoline, 669966, naptha, fuel oil, 
acetone or other solvents; 

(d) any quantity of matter capable of cbetructing the flew 
in or interfering vith the proper operation of amy past 
et the svage works and without limiting the generality — 
ef the foregoing, any such quantity of ashes, cinéess, 
garbage, sand, straw, mud, shavings, metal, glase, regs, 
feathers, plastics, wood, cellulose, tar, animal wastes - 
or other matter that is not dissolved ia a liquid at 
the time of its introduction iato the sewage works; ` 

(e) Sewage containing any matter in a quantity or concentra- 
tion that will or may cause the death of or injury ef 
any person, property or animal: 

(-2 sewage having a لام‎ less than 3.5 or greater thas 20.5 
OT which due to its nature or content becomes less then 
5.5 or greater than 9.5 during transmission through the 
sewage works; d 
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(g) sewage in which suspended solids content exceed 


fifteen 05) milligrams per litre or sewage containing 
any suspended solids which are incapable of passing 
through a screen having openings not larger than one 
quarter (1/4) of an inch square; 
(h) sewage that has or may cause an offensive odour, and 
"without limiting the generality of the foregoing, 
sewage containing hydrogen sulphide, carbon disulphide, 
amonia, trichloroethylene, sulphur dioxide, formalde- 
hyde, chlorine, bromine, Pyridine, in such quantity 
that an offensive odour could emanate from the sewage 
works of could cause a nuisance; 
(1) sewage of which the 52.0.2. exceeds fifteen (1.) 


milligrams per litre; 


(3) ` sewage containing coloured matter which sewage would 
require a dilution in excess of four (4) parts of 
distilled water to one (1) part of such sewage to 
produce a mixture the colour of which is not distin- 
guishable from that of distilled water when tested 
in accordance with the Ontario Water Resources 
Commission Standard Laboratory Sewage Colour 


Determination Test; 


(k) sewaye containing toxic or poisonous matter in sufficient 
quantity to constitute a hasard to persons, property or 
animals, and, without limiting the generality of the - 
foregoing, sewags containing any of the following matter 
in excess of the indicated concentrations: 


90.020 milligrams per litre 
milligrams per litre 
milligrams per litre 
nilligrams per litre 
nilligzaus per litre 
“0.05 milligrams per litre 


انس 
3,0= 
3,0= 
3,0= 


phenolic compounds 

total cyanides, expressod as HC! 
total cacmium, expressed as c4 
total chronium, expressed as Cr 
total correr, expressed as Cu 
total lead, expressed as 8 
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total nickel, expressed as Ni - 1.0 milligrams per litre 


total zinc, expressed as 2n - 3.0 milligrams per litre 

Chlorides, as C1 “3500 milligrams per litre 

sulphates, as 0 1500 milligrams per litre 

(1) sewage in which the coliform count exceeds two thousand | 
four hundred (2400) per one hundred (100) millilitres 
as determinted by Standard Methods; 

(m) 


| 
total iron, expressed as Fe ^ 17.0 milligrams per litre | 
۰ 


radioactive materials except as may be permitted under 
The Atomic Energy Control Act, ۰ 1952 chapter 11, 
and amendments thereto and regulations thereunder. 
Except as otherwise specifically provided in this by-law all 
tests, measurements, analyses and examinations of sewage, its 
Characteristics or contents shall be carried out in accordance 
with Standard Methods. 


Section 3. 
Building Sewers and Connections 
"o Person shall uncover, make any connections with or opening ۱ 
into, use, alter, or disturb any public sewer or appurtenance ^ 
"hereof without the written approval of the Town Engineer. " 
^ separate and independent building sewer shall be provided for 
“very building, except where one building stands at the sear of 


another, on the same property, and the side yard is not wide 


enough to construct a branch sewer, the sewer may be extended 


| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
] 
| 
| 
| 
| 
| 
| 

Shzough the first building to accommodate the second building ۱ | 

Existing building sewers may be usod in connection vith new ۱ 

buildings when they meet the requirements of the Ontario Plumbing 

Code and <he By-laws of the Town. 

wo building sewer or building drain shall be constructed or used 

for the discharge of industrial wastes into any public sewer 

withcut first filing duplicate plans and specifications with the 

Chief Plumbing Inspeccor. 
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5. 
All expense incidental] to the installation and 


۱ 8 building Sewer or building drain shall 





be borne by the 


MM ክክ I valve shall be installed 
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whero gaseous, liquid or solid matter is being dis 
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liquid or solid matter 8 


premises from which such gaseous, 
owner of the said lands 


being discharged at the cost of the 
and premises. 

The said lands and 
sewage works of the Municipality by the Owner until 
by 556 Teva Eaginesr end the Corporation has been paid “he euet of 


disconnecting the sewage works aforesaid. 

The discharge of sewage that would otherwise be prohibited by 
enis by-law may be permitted to an extent fixed by agreement 
with the Municipality under such conditions with respect 5 
payment or otherwise as may be necessary to compensate 

for any additional costs of treatment. (Any such agreement 
shall be subject to the approval of the Ontario Water 


Resources Commission.) 
Section 5. 


premises shall not be reconnected to the 
authorized 


4654099837, willfully ۶ neglicently break, 
deface or tamper vith any structure, ' 
the Municipal 


Wo person shall mal 
damage, destroy, uncover, 
appurtenance or equipment which is pert of 


Sewage Works. 
Section 6. 


Power and Authority of Inspectors 
The Town Engineer, Chief Plumbing Inspector and duly 
authorised employees of the Town shall be permitted 55 
enter upon all properties for the purposes of inspection, 
observation, measurement, sampling and testing of sewage 
works وز‎ accordance with the provisions of this ۰ 
Section 7. 
Penalties 
Every person who contravenes any 
shall upon conviction thereof,forfeit and pay: at the 
discretion of the convicting magistrate, à penalty (exclusive 
not exceeding Three Hundred dollars ($300.00) for 
£ach day in which any such 78ء 1۰ء‎ 


provision of this By-law, 


of costs) 
each offense. 
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BY-LAW NUMBER... 


A BY-LAW TO REGULATE THE CONSTRUCTION, MAINTENANTS 
AND OPERATION OF STORM SEWERS ANO LATERAL CONNECTIONS, 
AND THE OISCHARGE OF WATERS INTO THE STORM WATER SEWER SYSTEM 
OF THE CITY OF MISSISSAUGA | 


WHEREAS the Regional Municipality of Peel Act, 8.5.0. 1980, C.440, as 
amended provides that the City shall have responsibility, with respect to 
certain storm sewers, for the collection of storm water and all the powers 
and rights provided by any general or special Act relating to the 
collection of storm water in the area: 


NOW THEREFORE, the Council of the Corporation of the City of Mississauga 
enacts as a by-law thereof as follows: 


SECTION 1. 
DEFINITIONS 


That in this By-Law, unless the context otherwise requires, the | 
expression: | 


1.1 “Acute hazardous waste chemical" means a material which is an 
acute hazardous waste material within the meaning of Ontario | 
Regulation 309, as amended, under the Envirormental Protection | 


1.2 "Applicant" means the owner or his authorized agent who is | 
responsible for obtaining sewer service for the owner's property 1 
and who may be required to sign forms supplied by the City of | 
Mississauga authorizing various works with regard to this | 
service, including the construction of lateral connections. 


1.3 “Authorized representative of the owner or operator" means: 
(1) A principal executive officer of at least the level of 


vice president, if the owner or operator is a corporation; 
or 


— — — —— . 


(ii) A general partner or proprietor if the owner or operator 
is a partnership or proprietorship, respectively; or 


(411) A duly authorized representative of the individual 
above if such representative is responsible for 
the overall operation of the facilities from which the 
storm sewage discharge originates. 


1.4 "Biochemical Oxygen Demand" or "B.0.0." means carbonaceous 
Oxygen demand (biochemical) as determined by Method 507 in 
Standard Methods when an inhibiting chemical has been added to 
prevent ammonia oxidation. | 


TT 


1.5 "Blowdown" means the discharge of recirculating non-contact 
cooling water for the purpose of Gischarging materials contained 
in the water, the further buildup of which would cause 

“ጋ عع‎ 2። ء‎ 2۸060622. .lI7lt& 45852 2-26 Dy best 


engineering practices. l 


1.6 “Body of Water" inc!odec any brook, creek, stream, river, lake, 
Pe". «52922 659535) 42°" 84, 28 i “es 26፡2 or standing 
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3 1.8 "Colour of a Liquid" means the appearance of a liquid from which 


the suspended solids nave been removed. 


1.9 "Commissioner" means the Commissioner of Public Works or his 
designate, 


1.10 "Composite sample" means a sample whic^ is composed of a series 
of grab samples taken at intervals during the sampling period. 


1.!1 "Cubic Metre" means a volume equal to 229 Imperial Gallons. 
1.12 "Fuels" includes: 


(i) any ignitable liquid intended for use as a fuel with 5 
flash point less than 61 degrees Celsius as determined by 
one of the methods in Ontario Regulations 309, as amended, 
made under the Environmental Protection Act (Ontario) and 


و و ۳۳ 


(11) gasoline, naptha, diesel fuel or fuel oil. 
1.13 "Gallon" means Imperial Gallon. 


1.14 "Grab sample" is an aliquot of the flow being sampled taken at 
one particular time and place; 


1.15 "Grease" or "Fat" means any substance which is extractible with 


petroleum ether or other designated solvent, in accordance with 
the Standard Methods expressed in mg/l. 


1.18 "Ignitable waste" means a material which is an ignitable waste 


within the meaning of Ontario Regulation 309, as amended, made 
under the Environmental Protection Act (Ontario); 


1.19 "Industrial" shall mean of or pertaining to industry, 


manufacturing, Commerce, trade, business, or institutions as 
distinguished from domestic or residential; 


1.20 "Industrial process area" means any industrial building, 
property or land area which during manufacturing, processing, or 
storage comes into direct contact with any raw material, 
intermediate product, finished product, by-product, or waste 
product ; 


1.21 "Inspector" means @ person authorized by the Commissioner to 
carry Out observations and inspections and to take samples as 
prescribed by this By-Law. 


1.22 "Lateral "or" Lateral Connection" means the drainage pipe, 
Store ced tO the storm sewer system which is designed to carry 
storm water from the site with or without premises and includes 


the pipes on private property usually referred to as the 
building sewer. 


1.23 "Matter" includes any solid, liquid or gas or any combination 
thereof. 
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۱ ; 1.24 *mo/1" means milligrams per litre, 
7 1 1.25 "Owner" or "Operator" means the owner or Operator of any 
# ۱ facility or activity subject to the Provisions of this by ; 


1.26 "Pathological waste" means a material which is a pathological 
309, as 


»- ہے — — ےہ 
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waste within the meaning of Ontario Regulation ^ 
made under the Environmental Pr 


amended 
otection Act (Ontario) or any 
material which may be designated 16 writing by the Chief Medica) 
Officer of Health (Ontario). 


1.27 ۷ means monochlorinated or Polychlorinated biphenyl] or 
any mixture of these or mixture that contains one or more of 
ther, 
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1.28 وعم"‎ Waste" means a 


PCB waste within the meaning of Ontario 
i oe 148/86 made under the Environmental] Protection Act 
4 5 LI 
i^. 
| d 1.29 "Person" means any person, firm, partne a i 
| " Or any or other Person, either 1 
| 1 و یں‎ or jointly with ا ہے‎ Owning or ie ba ye 4 1 
building place Supervi | 
۱ ١ —— or place to which this By-Law applies ang shall also 
í agent 
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1.33 "Phosphorus" means total Phosphorus expressed as P ang as 
both 


Getermined by Standard ja تلام‎ One of Method 424 D, 424 E. 
424 F, or 424 G in Standard Methods 


1.34 "Premises" means the building(s) or 


structure(s) located on 
Publicly or Privately owned property which này be serviced with 
8 lateral 


to a storm sewer, 


^ =“ 
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1.35 "Reactive waste” means a material which is 8 reactive waste 
| within the meaning of Ontario Regulation 309, as amended, made 
| under the Envirormental Protection Act (Ontario). 
— E 


— ——0 


1.36 "Region" and "Regional Corporation" mean the ional 
Municipality Of Peel. * 


1.37 "Regional Road" means any road for which the responsibilities 
for the construction 


, and operation of the road 
>elong to the Regional Municipality of Pers. 


1.38 "Regional Storm Sewer" means any storm Sewer located within the 
Of 8 Regional road. 













ቅ 
1.39 — toxic materia)" means any material listed in Schedule 


۱ 
a1 یہ‎ 309, as amended, made ብር: ہی‎ | 

Environmental Protection Act (Ontario). 
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" means any liquid waste containing 


1.40 "Sewage" and "Sanitary Sewage 
ሇ ١ animal, vegetable or mineral matter in solution or in Suspension 


in quantities which exceed maximum limits set for storm Sewage. 


1.4] "SIC code" means Standard Industrial Classification Code 
contained in either the Standard Industria! Classficiation 
manual publis^ed by the Minister of Supply and Services Canada, 
1980 (Canadian SIC) or the Standard Industria] Classification 
Manual published by the Execut i ve Office of the President, 
Office of Management and Budget, 1972 (U.S. SIC). 


1.42 "Solvent extractable matter of anima! or vegetable origin" means 
grease or oil as determined by Methocs 50" B to so: C or in 
Standard Methods. 


1.43 "Solvent extractable matter of mineral or synthetic origin" 
“ہیں‎ and oil as determined by Method 503 E in Standard 
Methods. 


1.44 "Spill" means a discharge from out of a vehicle or other 
container that is abnormal in Quality or quantity in light of 
811 circumstances of the discharge. 


1.45 "Standard Methods" means a procedure set out in Standard Methods 
for the Examination of Water and Waste Water y 
rican ١ rican Water Works 
Association and Water Pollution Control Federation, current at 
the date of testing or a procedure published by the Ontario 
Ministry of the Environment as a standard method or the 
equivalent of a standard method. 


1.46 "Storm Water" means water from rainfall or other natural 
precipitation or from the melting of snow or ice. 


1.47 "Storm Sewage" means water sufficiently free of animal, 
vegetable or mineral matter to be considered non-ob jectionable, 
and in no case exceeding the maximum limits of contaminants as 


1.48 "Storm Sewer" means a sewer for the collection and transmission 
of uncontaminated water storm water, drainage from land or fror 
8 watercourse or any combination thereof. 


1.49 "Suspended Solids” means solid matter in or on a liquid, which 
matter is removable by filtering and dried at 103-105 degrees 
Celsius as determined by Method 209 C in Standard Methods. 


1.50 "Uncontaminated Water" means water to which no matter has been 


personis à consequence of its use, or to modify its use, by any 
person. 


1.51 "Waste disposal site leachate" means leachate from any waste 
disposal site. 


1.52 "Waste radioactive materials" means any waste material 
exhibiting the property of spontaneous di tion of atonic 
Ps پر‎ with the omission of penetrating radiation or 
partícles. 
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SECTION 2. 
CONNECTIONS : 


That the following will apply with respect to applications for and 
construction of lateral connections to storm sewers. 


2.1 Any person requiring service shall make application to the City 
for a lateral connection on the prescribed form. 


2.2 Applicants for lateral connections will pay, prior to 
construction being undertaken, the charges stipulated by the 
City at the time of application. 


2.3 Lateral connection materials and workmanship shall be to the 
satisfaction of the Commissioner. 


2.4 The City does not guarantee the capacity of the storm sewer and 
shall not be liable for any damage of any kind which results 
from the lateral connection. 


2.5 Where premises are removed or demolished, leaving the property 
clear of superstructures, the Commissioner may sever the latera! 
or otherwise stop up the pipe. Upon application for re-use of 
the lateral, reconnection may be directed by the Commissioner 
and any costs thereof will be borne by the applicant. 


2.6 The Commissioner, with permission of the occupant, may enter on 
private property or into premises for purposes of maintenance of 
lateral connections including testing for and clearing of any 

ockages. 


SECTION 3. 


g 


That where required, the applicant will submit detailed plans of 
proposed works and the following requirements will govern approval of 


3.1 In each case of land development, where property so developed 
will be connected to the City's storm sewer system, a developer 
into an agreement with the City, setting out the 
construction required and may include the 
installation of storm sewer laterals to various lots in the 


3.2 The Commissioner may, from time to time, establish such 

as are necessary to govern the design and constructior 
of all storm sewer works in the City Area and all persons must 

conform to such standards when initiating any new storm sewage 


| 


3 
ag 
3 
a 
| 
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3.4 Upon approval of plans and specifications for any work the 
i he work during its 
order such changes as are necessary to 
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REGIONAL STORM SEWERS: 
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That all applications for connection of laterals to a Regional storm ۱ 
sewer be directed to the Regional Municipality of Peel. 


SECTION 5. | 
DISCHARGES TO STORM SEWERS: 
be | 5.1 No person shall discharge or deposit or cause or permit the 


discharge or ፍጭ into land drainage works, or lateral | 
sewer, matter of any type or in | 
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, without limiting the generality of 
— * this prohibition shall include any of the 


Lodi oq 
— وه مه‎ ED 


fed | 
0 ] 

l (a) matter at a temperature greater than 40 degrees Celcius; 
r ۱ 

۱ (b) matter having a pH less than 6.0 or greater than 9.0 or | 

which due t nsn n i en | 

greater than | 

| 1 ) matter containing more than 15 milligrams per litre of 
suspended solids; 


(d) matter containing dyes or colouring material; 


(e) matter containing solvent extractable matter of animal or ۱ 
origin or of mineral or synthetic origin which | 

causes a visible film, sheen or discolouration on the water | 
surface; | 

(f) matter of which the biochemical oxygen demand exceeds 5 | 
: mg/l; | 
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| | (g) matter containing any of the following in excess of / ሥ/ | 

| ۱ 1 indicated concentrations; ፉ | 
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Matter ressed as Concentrations 
Aluminium Al 1.0 milligrams/litre 
| Arsenic ac 1.0 micrograms/litre 
i Barium 8a 1.0 milligrams/litre 
Cadmium Cd 1.0 micrograms/litre 
Chlorine Clo 1.0 milligrams/litre 
Chromium Cr 200 micrograms/litre 
| Copper Cu 10 micrograms/litre 
| | Cyanide HCN 0.1 rilligrams/litre | 
| 1 Fecal Coliform 200 per 100 millilitres | 
۱ Fluoride F 2.0 milligrams/litre i 
| Iron Fe 1.0 milligrams/litre | 
ji; Lead Pb 50 micrograms/litre | 
li Mangane se Mn 1.0 milligrams/litre | 
H Mercury Hg 1.0 tre | d i 
I ! Nickel Ni 50 micrograms/litre | i 
" | Phenolic Compounds 10 micrograms/litre | 
ዞ 1.0 milligrams/litre | 
50 1.0 milligrams/litre | 
26 50 micrograms/litre 


(h) the following matters in any amount: 


— ممص سب — — - 


Sewage 
Once- 
: through cooling water 


(1) the following materials in any amount: 
Automotive or Machine Oils and Greases 
Praes and Organic Solvents 


| 
Pesticides ۱ 
Severely Toxic Materials ۱ 
Waste Disposal Site Leachate 
Waste Radioactive Materials 


| 
(j) the following hazardous wastes in any amount : | 


۱ 
Acute Hazardous Waste Chemicals 

Industrial Wastes | 
Hazardous Waste Chemicals f 
Ignitable Wastes ۱ 
PCB Wastes ii 
Reactive Wastes. H 


Subclause 5.1 (h) does not apply to prevent the discharge of | 
once-through cooling water or blowdown when, 


Pursuant to a certificate of approval or order 
relating to the premises under the Environmental Protection 


Act (Ontario) or the Ontario Water Resources Act which ---፡ | 
expressly allows the discharge and a copy of the | | i 


copy 
certificate or order has been provided to the City; or 


(a) the once-through cooling water or blowdown is being | 


(5) pre owner Or operator of the premises has written approval 
from the City which expressly authorizes the Gischarge from 


: 
፤ 
i 
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to any storm water discharge to a storm sewer to which the 
matter prohibited by Subclause 5.1 has been added for the 
purpose of disposing of the matter. 


5.4 The provisions of Subclause 5,1 (c), (d), (e), anc (f) do not 
apply to prevent the discharge of storm water run-off from an 
industry to a storm sewer when, 


(a) the owner or operator of the prerises has a certificate of 
approval or order relating to the premises under the 
Envirormental Protection Act (Ontario) or the Ontario Water 

exp y allows the discharge and à 
ificate of approval or order has been 
provided to the City; or 


(b) the owner or operator of the premises has written approval 
from the City for a Best Practices Plan (BMP) 
which has been prepared in accordance with Schedule A. 


5.5 The provisions of Subclause 5.1 (d) do not apply to prevent dye 
testing by the Commissioner to ascertain storm sewer connections. 


5.6 Where any matter to be discharged exceeds the limits as set out 
herein the provision of private waste treatment facilities may 
be required. All such private installations must be constructec 
and operated to the satisfaction of the Commissioner. 


SECTION 6 
REPORTS 


6.1 Notwithstanding Section 5, the owner or operator of 
industrial premises or class of industrial premises listed in 
Schedule B shall not discharge or 
discharge or deposit of sewage into or in land drainage works, 
Ea after 


6.2 Subsection 6.1 does not apply with respect to any industrial 
in 


ነ 5.3 The Provisions of Subclause 5.1 apply to the discharge of storm 
water runoff from industrial process areas to a storm sewer and 





6.3 The Waste Survey Report shall contain the following information 
and shall be signed by an authorized representative of the owner 
or operator: 


(a) name and address of the premises, and name of its owner and 
operator 


(b) description of process operations, including 
discharge rates and contaminant concentrations, hours of 
operation, and Canadian or U.S. Standard Industrial 
Classification Codes; 


(c) a schematic process diagram indicating waste discharge 
points and waste descriptions; 
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| il | (d) the generator registration number, if any, assigned / 
| | ۱ respect to the premises under Ontario Regulation 
under the Envirormental Protection Act (Ontario), 





(e) the waste class, hazardous waste number, primary and 
i secondary characteristics and analytical cata and name of 
the laboratory, if any, furnished to the Ontario Ministr 
of the Environment under Ontario Regulations WS made der 
the Environmental Protection Act (Ontario) relating to any 
| material discharged Into or in land drainage works, private 
| 
| 


branch drains or connections to any storm sewer. 


6.4 The Waste Survey Report shall be in the forr attached as 
Schedule 81 


6.5 Where a change occurs in any information required in Clause 6.3 
(a) contained in a Waste Survey Report, the owner or operator of 
the premises shall submit the new information within 30 days of 
the change. | 1 و‎ 


à 6.6 Where a change occurs in any information reouirec in Clauses 6.3 
hi (b), (c), (d), or و‎ Gescribed in a Waste Survey Report, the 
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to 7.6 and 7.9 for the discharge of a non-complying effluent 
during the period of planning, design, construction or 
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roval for a compliance program to the 
program. 


1 be for a specifiec length of time 
to be installed and shall be 
ions to be implemented, the dates 

, and the materials or other 
uncontaminated water or storm water to 
The final activity completion date shall not 
than the final compliance date in the compliance 


7.3 an 
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hi ۱ program. 

1 [ 7.5 The compliance program shall be in the form attached as Schedule 

1 0, 

| 7.6 A person to whom a compliance program has been issued shall | 
submit a compliance program progress report within 14 days after l 

| the scheduled completion date for each activity listed in the 
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7.7 The compliance program progress report shall be in the form 
attached as Schedule EF. 


7.8 Where the operating authority for the land drainage works or 
storm sewer which is receiving uncontaminated water or storr 
i water from the prenises identified in the letter of compliance 
| Program is not the City, the compliance program does not become 
| effective unless the operating authority has Teviewed anc 
approved the compliance program. 


— ሩና 
— 


7.9 ۸ person to whom a compliance program has been issued shall ~st 
be prosecuted under section 5 of this by-law for the discharge 


١ 
۱ | 


(5) erp as otherwise Specifically provided in this by-law, 


(c) for each one of the following metals: aluminum, arsenic 


whose 
Subclause 5.1(g), the analysis shall be for the Quantity of 
total » which includes all metal both dissolvec ans 


deposit of uncontaminated water or storm water into 
or in land works, private branch drains or connections 
to Storm sewer shall, if such di or deposit is not in 


9.2 ا وري رق‎ who discharges or deposits or causes or permits the 
the 1 


or deposit of any of tems listed in Subclauses 
5.1(1) and (4) into or in land drainage works, private branch 
—28 mor connections to any Storm sewer shall forthwith notify 
y. 





9.3 For any of the in subsections 9.1 or 9.2 for which ۱ 
the person is dm forthwith notify the City, the 
notification shall include the following information: 


ገዶ 
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(a) mame of the 

(b) name of person reporting the spill and telephone number 
where ጀል person can be reached 

(c) time of t ne 9611) 

(d) type and volume of material discharged and any associated 
hazards and 


(e) corrective actions being taken to control the spill. 


9.4 Within five days following a discharge to which subsection (5) 
applies, the person shall submit to the City or agency 8 
detailec written report describing the cause of the spill 3 
the actions taken or to be taken to prevent a recurrence. 


SECTION 10 
GENERAL. 


That the following regulations shall apply: 


ገ Dons take such steps as may be necessary to 
B GF ale ከ) ብያ uter within the City end 
may issue orders requiring any person in the City who is 
polluting any body of water within the City to abate, control, 
discontinue or stop such pollution. 

10.2 For the purpose of the administration of this By-Law, the 
Commissioner shall have the right to, upon production of his 
identification, enter any property or premises to inspect, 
observe, measure and sample the discharge to any storm sewer. 


10.3 No person shall break, damage, destroy, deface, alter or tamper 


measuring, sampling and testing of any matter. 
10.4 The compliance program 


by the MS E n fs cous! 
contravention of Clause 5.1 of the by-law. 


10.5 The compliance program contemplated by Section 7 may be 
terminated by the City by written notice any time where the 
an emergency situation of ar site or danger to any 
person, property, plant or animal life, or waters. 

SECTION 11 

OFFENCES 

That the following remedies and penalties shall apply: 


re is 


11.1 Every person who contravenes any provision of this by-law is 
guilty of an offence and upon conviction under the Provincial 
Offences Act is liable to the following penalties: ^ 


a) If an individual; to a fine of not more than $5000.00 for 5 
first offence and $10,000 for any subsequent offence. 


b) If a Corporation; to a fine of not more than $25,000.00 for 
a first offence and $50,000 for any subsequent offence. 
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11.4 In the situation of a 
former Town of Mississauga. 
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A Best Management Practices Plan is a plan agreed to by the City with guidance 
from the Ontario Ministry of the Environment and is developed for activities 
which are associated with or ancillary to industrial manufacturing or 
treatment processes. The ancillary sources addressed in BMP plan are materia: 
storage areas; loading and unloading areas; plant site runoff; in-plant 

۱ transfer, process, and materia] handling areas; and sludge and hazardous waste 
! disposal areas. In general, the BMP Plan will include practices used by 
industry for pollution control from these SOUrces, safety programs, fire 
protection, protection against loss of valuable raw materials or products, 
etc. The following elements must be included in a BMP Plan: 


General 
3. Name and location ዕየ facility 
2. Statement of BMP policy and objectives 
5. Review by plant manager 
Specific 
1 Establishment of BMP Committee 
2. Risk Identification and Assessment 
3. Reporting of BMP Incidents 
å. Materials Compatibility 
A Good Housekeeping 
|! €. Preventive Maintenance 
a Inspection and Records 
8. Security 





| 


- acne — — —— — 
| 


—— © 


| 
| 
| 

















4 
mms RE کت‎ 9 M 
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| ^w 1 SCHEDULE 8 - INDUSTRIAL SECTORS ۱ 
CATEGORY SIC SIC (CANADIAN) ١ 
Construction Industry 1600-1799 4011-4499 
Food and Kindred Products 
Meat 2011-2013 1011 
Poultry 2016-2017 1012 
Dairy 2021-2026 1041-1045 
1 Fruit and Vegetables 2032-2038 1031-1032 | 
| ۱ Grain Mills 2041-2048 1051-1059 | 
: Fats and Oils 2074-2079 1061 | 
[ | Bakery Products 2051-2052 1071-1072 
[| | Sugar Processing 2061-2067 1081-1089 
۱ Beverages 2082-2087 1111-41 
ከ' Seafood Processing 2091-2092 1021 
١ t Misc. Food Processing 2095-2099 1091-1099 
n . Textile Mill Products | 
۸ — Textiles 2211-2269 1800-1899 | 
ll Textile Products 2271-2299 1900-1999 
1 ۱ Apparel & Other Textile Prod. 2311-2399 2441-2499 
1 . Lumber and Wood Products 
ie a — Products Processing 2411-2499 2511-2599 
1 | Wood Preserving 2491 2591 
۲ Wood & Metal Furniture Manu. 2510-2599 2611-2699 
isi 4 
^ i and Allied Products 
i Pulp; Paper 5 Paperboard Mills 2600-2631 2711-2712 
۱ 1 Misc. Converted Paper Products 2640-2655 2731-2799 
ካነ Building Paper and Board Mills 2661 2713-2719 
| Printing ard Publishing 2700-2799 2811-2899 
| Chemicals and Allied Products 
1 — Chemicals Manuf act. 2810-2819 3711 
۱ Phosphate Manufacturing 2819 3721-3729 
Plastics, Resins & Synthet ic 
Fibers ۰ 2821-2824 3731 
bd 0 
| 
| 
— FRE. 
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1711 
1712-1719 


3511-3599 
3592 

3561-3562 

3221-355] 


2911-2921 
294] 

2951-2999 
2951 
2959 
2999 


3011-3099 
3011-3099 
3011-3099 
3011-3099 
3011-3099 


3111-3199 
3311-3399 


3392-3399 
3211-3299 
3911-3914 
3921-3999 


4511-4599 


SIC 


3111 
3131-3199 


200-3299 
329- 

3211-3229 

3271-27273 


3300-3317 
3321-3325 
3331-3369 
3353-3355 
3351-3357 
3390-3399 


; | snb xni Ha 
oe 899, Hi QU 


5541 
7532-7549 


b 


7211-7219 


FE 


CATEGORY 
Leather and Leather Products 
r ng nishing 
Leather Goods 


Stone, Clay and Glass Products 
ہیں یچ‎ Clay and 1955 Products 


Asbestos Manufacturing 
Glass Manufacturing 
Cement Manufacturing 


Pr Metal Industries 
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SCHEDULE Bl - WASTE SURVEY REPORT | i 
۶ 
CITY OF MISSISSAUGA 
WASTE SURVEY REPORT 
SECTION 1 - General Information 
(a) Name of Person Submitting Report | 
(name) 
۱ B 
(company name, corporation, ) ( no) | 
| 
| 
(postal address) (postal code) | 
| 
(b) Company Officer responsible for effluent control: ۱ 
| 
i 
(name) (telephone no.) 
(c) Location of Premises: | 
l 
(number, street, or road, municipality) | 
ኮ 
THE INFORMATION CONTAINED IN THIS REPORT TO THE BEST OF MY KNOWLEDGE AND ۱ 
BELIEF IS TRUE, COMPLETE AND ACCURATE. 
1 
| 
(authorized representative) ۱ 
۹ | 
(title) (date) 
٦ 
۱ ۱ 
14 ۱ ١ 
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Canadian or Standard Industrial Classification Codes (SIC) 








These are [ ] Canadian SICs or [ ] 5፲ር5 


Brief description of manufacturing or service activities: 

















(a) 


(b) 


| 
(c) Principal products produced or services rendered: 
و‎ 
(d) Number of employees: 
plant: office 
(e) Number of shifts per day: Number of days per week: 
(f) Are major processes: 
[ ] batch { ] continuous [ ] both 
If batch, average number of batches per 24-hour day: ረ 
| 
-*à 
ل‎ መሠ M — —— | —— — — . -— ጠ — — €———— = 


| SECTION 2 - Product or Service Information 
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^ - ۳ 
፪ 
۱ 
۲۰. ቀቱ — | 
| | ۱ 1 
| ፤ | ۱ | 
| | ۱ 
۱ -- i | 
| ۱ | ۱ 
ገ 
| | 
| i ا‎ (g) Is the production subject to seasonal variation: ۱ i | 
١ 1 | 
| | | ۱ ۲ [ yes [ [ no 
| ۱ ۱ 
| | ۱ | ۱ 4 If yes, briefly describe seasonal production cycle: | | 
| | 
| | ۱ 
| ۱ l 4 
| | | 
| (h) Is there a special clean-up period: [ ] yes { ] م‎ | 
| ] 
| ۱ E 
| ۱ j If yes, briefly describe clean-up period activities: | | ۱ 
| | 
| ۱ 
| ۱ 
| 
f k 
| ۱ 
| (a) List all sources of water supply: 
۱ | 
| ۱ 


SECTION 3 - WASTE CHARACTERISTICS 
(b) Type of waste discharged (check all that apply): 


— — — — 
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| TYPE AVE. FLON/DAY (m'/day) | 
[ ] sanitary [ ] estimated [ ] measured | 


[ ] noncontact cooling [ ] estimated [ ] measured 


n n 62 uuo 


[ ] contact cooling ] ] estimated [ ] measured 





[ ] process [ ] estimated [ ] measured 
[ ] other ] ] estimated [ ] measured 
18 
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(c) Wastes are discharged to (check all that apply): 


۱ 
۱ 
WP) | 


TYPE AVE. FLOW/DAY (m^/day) 
[ ] sanitary #1 [ ] estimated [ ] measured 
[ ] sanitary #2 [ ] estinated [ ] measured 
[ ] storm sewer #1 ( [ estimated [ ] measured 


[ ] storm sewer #2 [ ] estimated [ ] measured 


[ ] ground water UL ] ] estimated [ ) measured 
[ ] surface water [ ] estimated [ ] measured 
[ ] evaporation ——. [ ] estimated [ ] measured 


(attach additional list as necessary) 


(d) Expected characteristics of wastes discharged to storm sewers (complete 
pollutant Information Sheets for the discharge to each sewer). 


SECTION 4 - Physical Lay-out 
Layout sketch of property (to scale or approximate) to co-ordinate buildings, 
pretreatment works, property boundaries, effluent lines, and sanitary storm 


sewer connections. (Number sewers so that they can be related to Pollutant 
Information Sheets). 


SECTION 5 - Regulation 309 Information 
For wastes discharged into or in connection to any storm sewer. 


(a) Generator registration number: 


SECTION 6 - tion 309 Information 


For wastes discharged into on in connection to any storm sewer (complete 
Section 6 for each sewer). 


(a) Description of waste: 
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Primary characteristic: 


Analytical data (if applicable): 
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Name of Laboratory (if applicable): 


Analytical data (if applicable): 
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Description of generating process: 
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lization, pH correction 
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or oil separation, type 


Equalization 


iltration 
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tion 


Chemical precipitation 


[ ] Centrifuge 
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[ ] Air flotation 


as many as appropriate): 


the storm sewer system (check 


ng wastes before cischarge to 


Pretreatment devices or processes used for treati 
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each listed parameter 
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and the known or expected concentration in 
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"suspected to be absent", "known to be absent", “suspected to be 


or "known to be present" 
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SECTION 8 - Pollutant Information Sheet (Controlled Matter) 


Indicate by placing an "x" in the appropriate box for 


Information for storm sewer number 


milligrams per litre. 


present" 


whether it is 
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In accordance with the provision of Section 7 of The City of Mississauga 

By-law » you are hereby granted a compliance program for the attached | 
Program identified in Appendix I subject to the following conditions: | 
| 


| 

1 During the period covered by this compliance program only, the quality of | 
the | 
| 


(uncontaminated water, or stormwater) discharged by your Company from the | 

said premises to the storm sewer system or land drainage works may exceed | 

the limits set ከሃ By-law with respect to the parameters listed | 

below provided that they shall not exceed the following limits at any | 

time: 

| | 

| parameter limit (mg/litre) | 

1 

| | 
| (a) 

| (b) . 

| (c) f 
(d) 
(e) 
(f) 

23 
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water or stormwater) by your company from the said 


premises containing the parameters listed in Item 1 in excess of the 
limits listed in Item l shall constitute a contravention of this 


The compliance program may be terminateg at any time on 30 days written 


notice sent by registered mail addressed to the Company at the said 
premises, if 


(a) The discharged matter is Causing damage to the sewers, materially 
حا ی‎ conte ar coming a dagane condition; 


(c) The Gischarged matter is contrary to By-law No. in any way 
other than as provided herein. 


COMPLETION DATE 


— — — — 


Conditions 


Select Treatment 
Process & Design 
Criteria ( Treatability 
Studies) 
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| ! (9) Detailed Design of w . | i 
Treatment System 2 | 
(Plans & Specif ications) 
— 
(e) Preparation of Operations 
Manual 
. . ምሹ —— 
(f) Select Contractor for 
à Installation/Construction | ۱ 
— — — 
| (g) Commence Construction ከሰሙ. | 
ü — M Á A———Áá—— — 
0 
i (h) Complete Const ruction 
1 Le — —— 


6. You must, however, take all necessary steps to ensure that all other 
conditions and parameters listed in the By-law are not exceeded, as there 
are no other exemptions. 


where the waters first run through 
storm sewers before entering Regional storm sewer). 


a 
8 
۹ 
| 


۲ 8. You must acknowledge your acceptance of this compliance program by ۱ 
i retuning a signed copy of this letter of compliance program within 30 ۱ 
j days of your receipt of the letter. | 
 ፣ |] | 
ሺ ö —ñ —ñ— 1 
5 | Municipal Officer | 
ዘ 1 1 
ሦ | / 
i | Signed and Accepted by: | 
1 ۱ 
3 1 
sh ———— —M 
i | Authorized Representative | | 1 
۳ | $51 
| | 
1 e — — 
Company Name | 
| 
25 ۱ OE | 
፤ | | 
| EX. ] 
| 1 i 
በ — — — — | 
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COMPANY NAME: ADORESS : 





| DATE SUBMITTED: AUTHORIZED REPRESENTATIVE: 


—————— 


— — 


| 


l. COMPLIANCE PROGRAM ACTIVITY DESCRIPTION: 
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2. SCHEDULED COMPLETION DATE FOR ABOVE ACTIVITY: 


3. ACTIVITY COMPLETED ON SCHEDULE? 55513 © ] [ 


— س‎ ..-  ዉጨ-ጨ — — — 


4. IF NOT ON SCHEDULE, INDICATE ANTICIPATED COMPLETION DATE: 


5. STATE REASON FOR DELAY, IF APPLICABLE: 


| 6. WHAT ACTION HAS BEEN INITIATED TO RETURN PROJECT TO ORIGINAL SCHEDULE? | 


ው Report is to be submitted within 14 Gays after scheduled completion of 
each Activity listed in the Compliance Program. 
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Files 
DATE: May 4, 1989. 
FROM: William 2. Taylor, Commissioner of Public Works Department. | (d 
SUBJECT: Permission to Enter and Construct Agreement to proceed with | 


the construction of the intersection of Dundas Street East and 
Mattawa Avenue. 


e EE 


ORIGIN: Public Works Department 


COMMENTS: At the request of the City of Mississauga, Pajelle Investments 
Limited was required to prepare design plans for intersection 
works at Mattawa Avenue and Dundas Street East including the 
realignment of the driveways from The Brick (Hidden Cove 
Limited) and Midtown Furniture (Propelling Investments 
Limited) stores. (see attached sketch) 


۱ 
| 
i 
| 
| 
| 
| 
| 
TO: Chairman and Members of the Operations and Works Committee 
| 


Under an agreement between Pajelle Investments Limited and 
the Corporation of the City of Mississauga the developer was 
also required to provide the City with a Letter of Credit in the 
estimated value of the works ($175,724.00) and the City would 
undertake the construction. 


To facilitate the driveway realignment, it is also necessary to 
modify a section of the internal parking areas of these two 
furniture stores. These works are included as part of the 
intersection contract. 


For the City to proceed with the described construction, it was 
required that a Permission to Enter and Construct Agreement 
be entered into with the owners of The Brick and Midtown 
Furniture. This agreement was prepared by the City's Legal 
Department and executed by both store owners, Propelling 
Investments Limited and Hidden Cove Limited. 


The construction of this intersection and the driveway 
modification are planned to commence in July of 1989 and be 
completed before August 31, 1989 in accordance with the time | 
frame approved by the owners of The Brick and Midtown | 
Furniture. 
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man and Members of the -2- May 4, 1989. 
ons and Works Committee 


As the City wishes to complete the construction of the 
Intersection of Mattawa Avenue and Dundas Street including the 
modification to the driveway and parking area of The Brick and 
Midtown Furniture stores within the approved time period 
between July 1, 1989 and August 31, 1989, it is necessary that 
the Permission to Enter and Construct Agreement between 
Propelling Investments Limited and Hidden Cove Holdings 
Limited and the Corporation of the City of Mississauga be 
finalized as soon as possible. 


That a by-law be passed authorizing the Mayor and City Clerk 
to execute the Permission to Enter and Construct Agreement 
with Propelling Investments Limited and Hidden Cove Holdings 
Limited to allow the City to proceed with the construction of 
the intersection works at Mattawa Avenue and Dundas Street 
East including the driveway relocations and parking lot 
modifications within The Brick and Midtown Furniture 
properties as specified on the approved plans. 






William 2. Taylor, P. 
Commissioner 
Public Works 
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DUNDAS ST EAST یبرم‎ 
MATT AWA AVE. 


























project for mixed plastics on December 1, 1988. This project 
is to be extended City-wide as part of the curbside recycling 
program in August, 1989. 
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80301 OPERATIONSWORKS_4UIN_7 ከ66. - ዘ 141 00045 
| DATE: May 26, 1989 
۱ TO: CHAIRMAN AND MEMBERS OF THE OPERATIONS AND | 
| WORKS COMMITTEE. | 
| FROM: W. P. Taylor, Public Works Department. 
| 
SUBJECT: Plastics Recycling 1 1 
| ORIGIN: Public Works Department 
BACKGROUND: The Public Works Department implemented a pilot recycling 


The MOE has advised that funding support is available through 

the on-going Municipal F unding program and that Mississauga 
should include the additional costs associated with mixed 

| plastics recycling in the 1989-1990 funding request. 


COMMENTS: Public Works staff have researched potential purchasers for 


the scrap plastics that will be collected from the expanded 
curbside recycling program. 


Sagres Metal and Plastics Limited has provided a proposal 
acceptable to staff. 


A letter of commitment has been received from Sagres Metal 
and Plastics Limited (see Exhibit 1) in which this company has 
agreed to purchase all the scrap plastic collected under the 
recycling program, in baled form, at a price of $60.00 per 
tonne. The plastic is to be picked up at Laidlaw's yard, 1126 
Fewster Drive, Mississauga. This commitment extends over 
the period of August 14, 1989 to May 30, 1991 inclusive. The 

| termination date coincides with the expiration of the City's 

۱ current contract with Laidlaw. 
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Sagres Metals and Plastics Limited, with its head office in | 
Langley, British Colombia, is in the process of acquiring a | 


building in the Mississauga area to receive and process the 
plastics for market. 
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Chairman and Members of the -2- May 26, 1989 
Operations and Works Committee 


/ Ma) 


The proposal of Sagres Metal and Plastics Limited for the 
purchase of Scrap plastics collected under the City's curbside 
recycling program وز‎ acceptable to Public Works staff. 


That the proposal from Sagres Metal and Plastics Limited to 
buy the City's scrap plastics for $60.00 per tonne F.O.B. 


Laidiaw's yard, during the period August 14, 1989 through May 
31, 1991, inclusive be accepted and that the necessary 
agreement be prepared by the Legal Department for execution 
by the Mayor and Clerk on behalf of the City of Mississauga. 


CONCLUSION: 


RECOMMENDATION: 






Commissioner 
Public Works 


WS/BRB/mt 
0817E/72-73 
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May 17, 9 


TO: Chairman and Members of the 
Operations and Works Committee 


— —— — ፦ 


FROM: Terence L. Julian | 


City Clerk 


SUBJECT: Release and Abandonment of Easements described in Instrument 
LT701349 as Parts l to 4 Inclusive, Plan 43R-13538, Testimony 
Investments Limited. 


ORIGIN: Memorandum of April 21, 1989 from the Public Works Department. 


y Instrument LT701349 as a condition of 
ny Investments Limited, right-of-way 
Parts 1, 2, 3 and 4 on Plan 438-68 


COMMENTS: The City was conveyed b 
development by Testimo 
| easements described as 


The right-of-way easements were to serve as temporary turning 
circles until such time as the lands subjec 


t to the easements were 
to be developed by plans of subdivision. 


Part 1 on Plan 436-13538 is now part of Webb Drive on Plan 

43M-893 and Parts 2, 3 and 4 are integrated in to part of the 

municipal highway system on Plan 43M-777 (Part 2, Riel Drive) 

(Parts 3 and 4, Macedonia Crescent). 

RECOMMENDATION: That a By-law be enacted authorizin 
Release and Abandonment 
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1909 Originator's 
| DATE: May 10, 1989 
| TO: Chairman and Members of the 
۱ 1 
FROM: Terence L. Julian ۱ 
City Clerk 
SUBJECT: Conveyance of the 0.3 m (1 ft.) Reserve, namely Block N on 


Registered Plan 878 for development with Plan File T-85018 (W), 
Magnolia Estates Residential Subdivision. (Howard Lawrence). 


 —— RUE: 







ORIGIN: Item 14 of the Consolidated Planning Report for Plan File T-85018 
(W), Magnolia Estates Residential Subdivision. (Howard Lawrence). 


COMMENTS: Pursuant to Item 14 of the Consolidated Planning Report for 
proposed Plan of Subdivision T-85018 (W) the developer is to 
acquire from the City part of the 0.5 m (1 ft.) Reserve described 
as Block N on Registered Plan 878. 


Operations and Works Committee | 
| 


Those portions ዐየ the 0.3 m (1 ft.) Reserve (Block ۸۷, R.P. 878) to 
be acquired from the City are to be incorporated to form part of 
Lots 9 and 10 on proposed plan of Subdivision T-85018 (W). 


Although only a portion of the 0.30 m (1 ft.) Reserve is required 
for development in conjunction with Lots 9 & 10, the Public Works 
Department has requested that all of Block N on R.P. 878 be 
conveyed to the developer. Those parts of Block N not required 
for development will revert to the City as part of the municipal 
road system within proposed plan of subdivision T-85018 (W). 


RECOMMENDATION: That a By-law be enacted authorizing execution by the City of a 

Deed of Land in favour of Magnolia Management Corporation 

(Howard Lawrence) for a 0.30 m (1 ft.) Reserve described as Block | 
N gh Reyistered Plan 878, which said 0.30 m (1 ft.) Reserve is to ٠ | 
yê incorgorated in to proposed Plan of Subdivision T-85018 (W). ۱ 
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Terence L. Julian — 
AA City Clerk 
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Magnolia Estates (Howard Lawrence) 


Proposed Subdivision T-85018 (W) 
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TRAFFIC SAFETY COUNCIL መጠት m, سياس‎ 
0058C/179C A.03.04.11.02 
To: Operations and Works Committee دح یں‎ ۱۱04900۸۸00۸۹8 — —— 


LADIES AND GENTLEMEN: 


The Traffic Safety Council presents its third report and recommends: 


| 
| 
| 
| 
1 
| 
| 
| 
| 
| 
REPORT NO. 3-89 
JUN 7 5%5 | 
TSC-28-89 (a) That the Peel Board of Education and the Dufferin Peel Roman ; 
Catholic Separate School Board revise existing ۱ 
policy/practice to permit, where feasible, the usage of the | | 
school site by buses and/or parents, in consideration of the 
overall safety of the children both on and off the school | 
site; 
(b) That the Peel Board of Education and the Dufferin Peel Roman | 
Catholic Separate School Board consider the feasibility of 
providing a staff member to meet young school children at 
the school site, to eliminate the need for parental delivery 
to the school door, thus increasing vehicular turnover at 
the school site; 


(c) That the Public Works Department, in cooperation with the 
Peel Regional Police and Peel Board of Education and 
Dufferin Peel Roman Catholic Separate School Board staff, 
continue to review operational difficulties on a school by 
school basis, and implement corrective measures as deemed 
necessary, including the relocation of on-street bus loading 
zones to the school site, where feasible; 


(4) That the Public Affairs Department with the assistance of 
the Public Works Department, the Peel Board of Education, 
the Dufferin Peel Roman Catholic Separate School Board, and 
the Peel Regional Police, implement a school educational 
awareness program to enlighten parents, students and the 
general public of the congestion at school sites, and their 
respective contributions necessary to reduce this problem; 


(e) That the Peel Board of Education and the Dufferin Peel Roman 
Catholic Separate School Board be requested to expand the 
size of future school sites in order to incorporate on-site | i 
facilities for buses and parents, and approach the ۱ 
Provincial Government for the associated funding; 
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| (ደ) That the City of Mississauga through the planning process, 

| consider the objective of locating future school sites on 
lower classification roadways adjacent to parklands, to 
provide for additional parking area, with the addition of 
lay-bys across the school frontage for the purpose of a 
drop-off area/school bus zone. 


፤ 
| 
| (9) That through the planning process, the Peel Board of 
Education and the Dufferin Peel Roman Catholic Separate 
School Board take into consideration the proximity of 1 
separate and public schools, and the problems caused by such ' 
proximity. ۱ 


۳۰06۰03 ۰6 
(TSC-3-28-89) 
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TSC-29-89 That steps not be erected at the pedestrian overpasses at Winston 
Churchill Boulevard north of Britannia Road; Derry Road west of 
Copenhagen Road; Aquitaine Avenue west of Edenwood Drive; 
| Battleford Road west of Edenwood Drive; and Central Parkway East 
۱ south of Bloor Street, in view of the high construction costs and 


general lack of pedestrian usage. 


ጅ.06.03.04.እ 
(TSC-3-29-89) 


TSC-30-89 That the Dufferin-Peel Roman Catholic Separate School Board review 
the current busing situation at St. Sofia Separate School, in order 
to determine the feasibility of scheduling their buses to arrive in 
two groups, to eliminate the on-street parking of school buses in 
the area of the St. Sofia Separate School frontage, 3540 Havenwood 
Drive. 


۱ | implement a 40 km/h speed zone on The Gallops, between a point 200 ^ 
metres north of The Chase (east intersection), and a point 200 
metres north of The Chase (west intersection). 
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F.06.04.10 
(TSC-3-31-89) 


ہے 


ظ 
| 
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| 
F.06.03.06‏ 
F.06.04.13‏ 
(TSC-3-30-89)‏ 
TSC-31-89 That a by-law be enacted to amend Py-law 444-79, as amended, to‏ ۱ ۱ 
| 
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That a by-law be enacted to amend By-law 444-79, as amended, to 
include the addition of a school bus loading zone on Havenwood 
Drive in front of Havenwood Elementary School, between a point 200 
metres north of the north limit of Fieldgate Drive, and a point 30 
metres northerly thereof. 


F.06.04.13 
(TSC-3-32-89) 


That a Subcommittee of the Traffic Safety Council composed of 
Mrs. Gail Green, Councillor Frank Dale and Mr. Greg Dell develop 
recommendations to the Traffig Safety Council regarding a policy 
for the implementation of 40 km/h speed zones in front of schools, 
and for the installation of school area signs. 


F.06.04.10 
(TSC-3-33-89) 


(a) That the May 16, 1989, report from William P. Taylor, 
Commissioner of Public Works, to the Traffic Safety Council 
on May 24, 1989, regarding School Crossings, be referred 
back to Public Works staff for a report to the Traffic 
Safety Council on how the matter of school crossing signs 
and roadway markings is handled in other municipalities 


(b) That the Public Works Department report to the Traffic 
Safety Council regarding the status of painting lines and 
signing of new school crossings, including the availability 
of a crossing guard. 


F.06.03.07 
(TSC-3-34-89) 


That consideration by the Traffic Safety Council, of the report 
dated May 10, 1989 from the Commissioner of Public Works, dealing 
with the conversion of 72-hour to 12-hour on-street parking, and 
its impact on the school industry, be deferred, pending a Council 
decision with regard to this matter. 


F.06.04.02 
(TSC-3-35-89) 


That the letter dated April 29, 1989, from Deputy Chief of 
Operations James Bertram, Peel Regional Police, regarding the 1989 
Bicycle Safety Skills Programme, be received for information. 


F.06.03.05 
(TSC-3-36-89) 


TSC-32-89 


TSC-33-89 


TSC-34-89 


TSC-35-89 


TSC-36-89 
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TSC-37-89 1. That a School Crossing be established at the west part of 


the intersection of McLaughlin Road and Eglinton Avenue, to 
accommodate children on North West section. 


- — — 


and Eglinton Avenue be directed to cross the road at the 


| 
| 
| 
| 
| 
| 
| 
| 
| 
2. That children on the North East corner of McLaughlin Road 
| corner of Heritage Hills Blvd. & Eglinton Avenue. 
| 


| 3. That upon availibility of hiring, two Crossing Guards be 
| placed at the intersection of McLaughlin Road and Eglinton 1 5 
Avenue, due to heavy traffic volumes. 
4. That a pad be placed at the south west corner of McLaughlin 
Road & Eglinton Avenue adjacent to the bus stop. 
5. That consideration be given to reducing the speed from 60 km 
in the area of Eglinton Avenue and McLaughlin Road. 
6. That consideration be given to having the Crossing Guard 
work from 8:30 am to 9 am to avoid peak traffic times. 
| 7. That School Crossing signs be posted in the area of 
| McLaughlin Road and Eglinton Avenue. 
8. That the area of McLaughlin Road and Eglinton Avenue be 
reviewed when school opens in September 1989. 
F.06.03.02 
(TSC-3-37-89) 


1250-38-89 That the letter dated April 26, 1989, from Lee Procter, 

Transportation West, Canada Post Corporation, regarding the street 
| | letter box located near the intersection of Perran Drive and Thorn 
| | | 


Lodge Drive, in the area of Sheridan Park Public School, be 
received for information. 
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F.06.03.06 
(TSC-3-38-89) 


TSC-39-89 That a pedestrian safety barrier not be installed on the Dixie Road ና 


bridge, crossing the Queen Elizabeth Way. vo. 


F.06.03.02 | 
(TSC-3-39-89) 
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| | 
TSC-40-89 1, That upon availability of hiring, a temporary crossing guard 
| be placed at the intersection of Willow Way and River Grove 
Avenue, when Willow Way Public School opens. 
| ] 
| 2. That the intersection of Willow Way and River Grove Avenue 
| be re-inspected when Willow Way Public School opens, to 
| determine if the Crossing Guard is warranted. 
| F.06.03.02 1 1 
TSC-41-89 (a) That an additional Crossing Guard not be placed at Paisley | 
Blvd. and Confederation Parkway. | 
(b) That Paisley Blvd. and Confederation Parkway be reviewed | 
after traffic lights have been installed. | 
۱ (c) That due to traffic volumes, traffic lights approved for | 
۱ Paisley Blvd at Confederation Parkway be installed as soon 
|| as possible. 
۱ F.06.03.02 
| (TSC-3-41-89) 
| ۱ تن‎ to Bishop Scalabrini Separate School, 225 
|. Central Parkway West, be established at the east driveway to 
|. | the school, and that directional arrows be posted. 
| | 
| | | 2. That “STAFF PARKING ONLY" Signs be posted at the entrance to 
| Bishop Scalabrini Separate School. 
| 3. That an exit to Bishop Scalabrini Separate School be 
established at the west driveway to the School, and that 
۱ directional arrows be posted. 
| 4. ceat "NO STOPPING" signs be posted on the north side of 
| Central Parkway, between the two driveways to Bishop 
Scalabrini Separate School. > ۱ 
| 5. That school zone, and appropriate speed Signs be erected on ۱ 
Central Parkway, in the vicinity of Bishop Scalabrini ۱ 
Separate School. | 
B 
| | 
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6. That the Principal of Bishop Scalabrini Separate School be 
requested to: 


AU -6- May 24, 1989‏ ظ 
\ 
(a) inform parents of the changes to parking‏ | 


provisions, and requested to consider implementing 
| & Walk-A-Block program. 


t‏ و 


(b) continue loading and unloading the school buses at ነ 
the present location on Bishop Scalabrini Separate 
School property. 


7. That the area of Bishop Scalabrini Separate School, 225 


Central Parkway be re-inspected in September 1989. 


8.06 . 03 . 2 
(TSC-3-42-89) 


TSC-43-89 (a) That the underpass north of St. Clare School, 4140 Glen Erin 
| ۱ Drive be cleaned up, and that lights be installed. 


(b) That a sign indicating an underpass, be erected at the 


north east corner of Rolling Valley Drive and Glen Erin 
Drive. 


(c) That this intersection be reviewed again when Glen Erin 
Drive, over Highway 403 is opened. 


(d) That when Glen Erin Drive over Highway 403 is opened, the 
Public Works Department review the area of St. Clare 
Separate School, to determine if traffic lights or a 4-way 
Stop is warranted. 


(e) That the 50 km sign located at the underpass on the west 
side of Glen Erin Drive be moved farther north. 


3 
۱ 
۱ 
| 
| 
| 
| 
۱ 
| 
| 
| 
(£) That the Public Works Department review the parking 
Provisions north of the underpass on Glen Erin Drive, to A 
determine necessary changes to improve the Sight lines. ۱ 


F.06.03.02 
(TSC-3-43-89) 


TSC-44-89 That no action be taken with regard to the request for a pedestrian | 


safety barrier on the Credit River Bridge on Bristol Road. 


| 

F.06.03.03 

F.06.03.05 

(TSC-3-44-89) 
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an barrier on the west 
side of Cawthra Road, at the railway crossing south of Atwater 


Avenue, be to a vertical barrier, to match the other 
vertical barriers at that location. 


F.06.03.03 
F.06.03.05 
(TSC-3-45-89) 


(a) That the white lines recommended in the fall of 1988 for 1 


Millers Grove Junior Public School, 6325 Miller's Grove, be 
put in immediately. 


(b) That the west side of Miller' 
Grove Junior Public School be 
to 5:00 pm, Monday to Friday. 


(c) That "SCHOOL AREA" 
Miller's Grove, 30-40 feet north of Tours Road, and on the 
S Grove, just north of McCarron Cres. 


5 Grove in front of Miller's 
Signed "NO STOPPING" 8:00 am 
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۶۰2 
(TSC-3-46-89) 


That a site inspection be carried out at Ashgrove Public School, 


3215 Thorncrest Road, and the findings reported directly to City 
Council in order that the School Principal may be notifed of the 
recommendations prior to School closing in June. 


F.06.03.02 
(TSC-3-47-89) 
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TSC-45-89 That the horizontal section of the pedestri 


TSC-46-89 
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FROM: William P. Taylor, P.Eng., Public Works Department. 1 


| 

| 

| 

| 

| 
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| 

| 
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ፐር፡ Chairman and Members of the Traffic Safety Council. 
SUBJECT: | 
| 





BACKGROUND: 


۱ 
۱ 


by a subsequent report to the Traffic Safet 
forwarded to the Operations and Works 


ነ 


፡ 
i 


in question pertains to the parking and stopping of 
school buses adjacent to junior schools resulting in 
of safety. It occurs at a number of schools around 
City and is most pronounced during inclement weather. 


1. 
| 





TE 
: 





Works Department has been dealing with the problem 
te congestion on a site specific basis for some time. 
month of February 1988 video-taped school site 

St. Mark, Sts. Martha and Mary, St. Clare and St. 
Separate Schools, as well es at Sawmill Valley, 
end Dixie Public Schools was conducted to 
and assess current practices by the 
to address concerns. 
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by 
parking end stopping of vehicles edjecent to the 


The video-tape study identified & number of concerns 
the rendom 


Chairman and Members of the 
Council 


schoo! site, including: 


Obstructions to through traffic es roadways are frequently 
reduced to one lene or less, of traffic; 


Obstructions to school buses geining eccess to and from 
school driveways end difficulties in stopping in front of 
schools in designated school bus loading zones; 


School driveways blocked, sightlines reduced for motorists 
and buses accessing driveways; 


Designated school crossings blocked/obstructed, es well es 


sightlines for crossing guerds attempting to 
safely cross children; 


Children frequently must cross a roedway from between 
parked vehicles or are discherged from parent's vehicle on 
opposite side of street to cross through traffic; 


Cer doors opened directly into traffic; some vehicles 
double parked on roadway; 

Private driveways blocked, used for parking and for 
vehicle turn-erounds; 


V turns completed on roadways in front of, and in vicinit y 
of school areas; 


Intersections of adjoining streets are used for parking and 
turn-erounds and, ere frequently congested. 


It was also observed during the study that the degree of 
congestion st the school site was influenced by a number of 
factors, such es: 


The location of the school and the amount of traffic in the 
area; 


The presence of portable clessrooms which reduced the 


emount of on-site space available for parking end for use 


, by school buses; 


The number of school buses delivering children to the 
school and the aveilebility of on-site bus space; 


The use of the school as a ‘holding’ school where 
enrollment often exceeds capacity by 40-60%; 


The presence of a junior kindergarten program and/or 
day-care program which generally results in delivery and 
pick-up of the young children at the school property. 
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Teeffic Safety 
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Chairman and Members of the 
Traffic Safety Council 


AQ mem 


silio May 15, 1989. ! 


Over the years, hes attempted to 
reduce school site ion on 8 site-epecific basis, by 
implementing the following measures where applicable. 


ኑኩቡ”ኮጥ፦ቺሙ ውድ — 


- The implementetion of stopping/perking Prohibitions on 


- The implementation of on-street school bus loading zones | 


in front of schools where on-site spece is unavailable, or 
inefficiently utilized; 


> implementation of 6 metre driveway cleerance parking 
lines whinge on an as-need basis to maintain cleer sigh 
lines while providing adequate tuming redii; 


- Implementation of stopping prohibitions within کا‎ metres 
of school crossings to protect children and crossing guards; 
- Police and 


Parking control enforcement (when forces 
available) of all prohibitions; 


| 

| 

| 

| 

| 

| 

| 

۱ 

| 

| 

| 

| 

| 

| 

| 
- میں‎ road width (from 8:5 to Il metres) during the 
draft plen process, on roedways where schools are to be 
constructed, allowing for one-side parking and two through 
8; ` 


5 Promotion of the ۷۷۵۱-۵-0 program, which encoureges 
parents to allow their children to walk a short distance to 
and from school thus reducing school site treffic; 


۱ 
۱ 
Fi 
› 
1 
۱ 
| 
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Implementation of and/or participation in public meetings 
&nd school newsletters to advise parents of the school site 


problems and how they can assist in reducing congestion at 
the school. 


688 was generally governed by the amount of : 
enforcement provided by the Peel Regional Police and the City's 
Parking Control Division; since the degree of 
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Cheirman end Members of the 


Traffic Safety Council 





The use of the school site with respect to vehicle 
eccommodetion is left to the discretion of the individuel school 
principel, end et the majority of sites the perents are not 
allowed to drive on school property. This often applies to school 
buses which ere frequently required to loed/unloed children 
on-street. This situetion contributes to on-street congestion, 
end is quite frustrating since meny schools have edequete 
facilities on-site, such es circuler driveways to accommodate 
some, if not all, of the vehiculer ectivity. On-site school bus 
loading for example, would leave the school frontage available 
for perents to discharge end pick-up their children. The School 
Boards feel that they continue to be attentive to the need to 
control bus access, and thet it is not possible to take 
responsibility on school sites for every vehicle which comes to 
the school, no matter how briefly. They indicate thet lay-bys 
would be a useful instrument to alleviate this problem, but thet 
the installation of such would be the City's responsibility. 


With respect to enforcement of the on-street perking end 
stopping prohibitions, the Peel Regional Police and the Parking 
Control Section heve frequently monitored many locetions end 
have encountered a multitude of difficulty. The issuing of 
warnings es well as tickets while temporerily relieving some 
congestion, usually results in e number of irate parents. On one 
occasion, a Parking Control Officer who by law cannot pursue 8 
motorist who leaves the scene, was nearly run down by 8 
motorist who refused to remain while a parking ticket was being 
completed. 


The enforcement program has provided occasional relief to the 
problem at some sites. However, it would not appeer to be 
feasible to have enforcement officers et all sites on 8 daily 
basis, given the demands thet the enforcement agencies 
currently face. The Peel Regional Police concur with this 
statement and indicate thet enforcement can supplement other 
strategies. 


Public Works staff heve discussed the school site issue with 
personnel from other cities; Brempton, Etobicoke end North 
York. Identical problems ere experienced in these 
municipalities. Similer ection hes been undertaken and similar 
results echieved. The major conclusion of these discussions was 
that adequate on-site parking and/or loading fecilities ere 
required, parents need to recognize the conflict they create in 
the menner they drop their children off at school, and the 
number of vehicles et e school site should be reduced by 
encouraging children to walk to and from school. This ection 
combined with the placement of appropriate perking/stopping 
prohibitions and their enforcement was deemed to be the most 
ideal solutions based on the current situation. 
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In this regard, the City and the School Boerds could review all 
problem schools with respect to the fessibility of providing 
on-site school bus loeding erees, with continued use of end 
enforcement of stopping end perking prohibitions, where 
necessary, ecross school frontages. 


A comprehensive educetionel progrem is required, ebove 0 

eny existing individual progrems, alerting perents end 
other motorists of school site problems end their contributions 
necessary to ensure both the safety of the students end the flow 
of on-street traffic. A joint effort involving the Peel Regione! 
Police, the Treffic Safety Council and both School Boerds is 
necessary. The ewareness program could include pemphiets sent 
home with the school children, utilizetion of the Mississeuge 
City Page in the local newspeper as well as edvertisements on 
Cable 10 television. Increased implementation of the 
twalk-e-block’' program where perents ere encouraged to 
drop-off end pick-up their child a block from the school site 
would elso provide additional benefits. This proposal received 
full endorsement from the School Boerds and the Peel Regional 
Police. 


FUTURE SCHOOL SITES: 
sites, it is felt thet meny problems et 


ng 
congested school sites could be avoided by implementing 8 site 
design to accommodate buses or 8 drop-off area for day-care 
end junior kindergerten children. This mey require additional 
funding, end if so, it is strongly recommended that the School 
Boerds pursue these additional needs. 


From a plenning perspective there ere additional options which 
could in pert assist in reducing future congestion. The location 
of schools on local classification roadways, 88 opposed to 
collector end arterial roadways where traffic volumes are much 
greater, could reduce the amount of congestion. Lay-bys could 
be constructed ecross the school frontege, where necessary, to 
permit e school drop-off aree, perticulerly suitable for day-care 
and junior kindergarten children. 


Schools could be located adjacent to City parklands end perking 
facilities evaileble for perents during school hours constructed 
within the park property. This situation exists et Sawmill Valley 
Public School where the edjecent perk facility is utilized by 
some perents. 


School sites for future schools could be expended in size, 
dependent on available funding, to provide the necessary on-site 
facilities for school buses or 8 drop-off area for perents. 





Individual schools could errange to have 8 staff member 
available et a designated drop-off point to meet the young 
children, thus reducing the need for extended perking in the 
school site area. 
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Chairmen end Members of the 
Traffic Sefety Council 
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CONCLUSION: Based on the Public Works Department review, it is felt that the | 
degree of on-site congestion can be controlled to some degree | 

at both existing and future schools. Continued use and | 

enforcement of parking and stopping prohibitions, better usage | 

| of on-site school facilities and the implementation of a school . | 
| site awareness program could be an adequate action plan for | 
| existing schools, while revisions to policies and practises | 
pertaining to schoo! site size, utilization and location could ደ 

reduce congestion at future schools. An action program ዐየ this 1 ۱ 

nature combining the efforts of the City, the School Boards and ۱ 

the Peel Regional Police would appear to be a definite | 

requirement to achieve the objective of improved safety at the | 

school site. | 


RECOMMENDATION: (1) That the Boards of Education revise existing 
policy/practice to permit, where feasible, the usage of 
the school site by buses and/or parents, in consideration 
of the overall safety of the children both on and off the 
school site; 


(iD That the Boards of Education consider the feasibility of 
providing a staff member to meet young school children 
at the school site to eliminate the need for parental 
delivery to the school door, thus increasing vehicular ۱ 
turnover at the school site; 


(uj) That the Public Works Department, in cooperation with 
the Peel Regional Police and Boards of Education staff, 
continues to review operational difficulties on a school 
by school basis and implement corrective measures as 
deemed necessary, including the relocation of on-street 
bus loading zones to the school site, where feasible; 


(iv) That the Public Affairs Department with the association 
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school ational awareness program 
| parents, students and the public of the 
| congestion at school sites and their respective ۰ 


۱ contributions necessary to reduce this problem; 


(v) That the Boards of Education be requested to expand 
| the size of future school sites in order to incorporate 
| on-site facilities for buses and parents, and approach | 
| the Provincial Government for the associated funding; | | 
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e MAY 10 8‏ سس 

T.L. Julian ይሠ 2م‎ 

Clerk MEN 04م‎ 

City of Mississauga - fF- 0 

300 City Centre Drive CLERK'S DEPARTMENT 1 
. - Ont . اساسا‎ 

LSB 1 


Subject: St. Lawrence Cement Company - Refuse - Derived Fuel Proposal 
۰ت۰‎ 75 07 0; Ee 


This is to advise that the following resolution was approved by Regional Council at its meeting held 
on April 27, 1989: 


"That the Chairman of the Public Works Committee, City of Mississauga staff 
and Ward Councillor be involved in the hiring process for the Consultants 
with respect to the review of the Refuse-Derived Fuel proposal by the St. 
Lawrence Cement Company." 


On behalf of Council I would respectfully request that you give favourable consideration to the above 
resolution. 


እዕፀሥ & مشیم(‎ 


Deborah E. Trouten 
Regional Clerk and Director of Administration 


Vw 


DDP 


ርፎ: P.E. Allen, Acting Chief Administrative Officer 
D.J. Markle, Commissioner of Public Works 
D. Moskal, Manager, Master Plan and Promotion, Waste Management Division 


10 Peel Centre Drive, Brampton, Ontario L6T 489 — (416) 791-9400 
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MISSISSAUGA 
CLEAN CITY CAMPAIGN 


Clarke Hall, 161 Lakeshore Road West 
Mississauga, Ontario. L5H 1G3 (416) 274-6222 


OPERA ۷ 


Her Worship Mayor Hazel McCallion and سس‎ — 
members of Council ۱ 
City of Mississauga come MAY 1 1989 
300 City Centre prive 
MISSISSAUGA, Ontario 


ارا سنا یه ہد 


ہے — 
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Dear Mayor McCallion and members of Council, — —— پان‎ 


After much deliberation over a considerable period 
of time the Board of Directors of the Mississauga Clean 


There are many reasons why we feel this method of 
disposing of waste would be detrimental to the future 
well being of the citizens of our City. However our 

1 romote good waste management and we are, 
therefore, basing our request on the specifics of 
reduction, reuse and recycling. 


While we have done considerable research on this 
subject we know you are well aware of all the environ- 


However, we feel we must stress two points - 


a. Other municipalities have already Passed moratoriums 
on burning garbage (e.g.Toronto) and turned all 


their efforts towards reduction, reuse and recycling 
(e.g.Seattle) 


- کر‎ Whereas we are Proud of the efforts Mississauga has 
made in their recycling initiatives 


many of the initiatives are only in the initial or 
pilot stage (e.g.mixed plastics and composting) 


some have only Partially been implemented (e.g. 


multi-dwelling buildings, schools, industrial/ 
commercial). 


cont'd../ 
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| 
| ¬ the reduction of garbage problem has been addressed 
| by all levels Of Government 
۱ - adj recycling initiatives have been researched and 
| initiated 
- the removal from the municipal was 
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| | Waste management is an expensive 
۱ business but good waste management by reduction, reuse and 
| recycling needs the added element of v 
commitment. 


, increasingly high-tech | 


38308, courage and 


We are therefore requesting that the Council of the City ۱ 


of Mississauga Place a five (5) year moratorium on the burning 
of garbage in Our City until such time as: 


te stream of 
hazardous goods such as batteries, household Solvents, 
etcetera has been implemented. 


After this Stage of good waste 


management has been reached, 
the quantities and co 
lla 


ntent of waste will be changed and reduced. 
If there is sti Proponent of 


burning some of the remaining 
Waste, the question of availability of Sufficient material 


ing will be known and the 
lower emission rate of 


after reduction, reuse and recycl 


remaining content will produce a 
Pollutants. 


We urge you to Pass this motion and implement it by 
whatever means available to the City. 


Respectfully submitted, 


Sl a, 


Michael H. Caine 
Chairman 
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City of Guelph OFFICE OF CITY CLERK ES ۰۸۲ 
CITY HALL, 59 Carden Street Telephone (519) 837-5603 - 
Guelph, Ontario, Canada N1H 3A1 FAX N (519) 837 med 
May 15, 1989 .. #۷4۷ 2 3 9 | 
TO: CLERKS OF ALL OPERATIONS/WORKS. . JL... 1389... سے‎ ap e | 


TREAT 


ONTARIO MUNICIPALITIES ner 


At the April 17th, 1989 meeting of Guelph City Council, the — 
resolution was adopted: 


"THAT Mr. J.V. Raymond Cyr, President and Chief Executive Officer, 
Bell Canada Enterprises Inc., be requested to initiate a program to 
develop telephone directories which can be readily recycied; and 
that such initiative be developed in conjunction with the 
appropriate representatives of Provincial and Municipal recycling 
programs and of those industries directly involved in the processing 
and marketing of used paper fibre; 


“AND THAT this resolution be circulated to all municipalities in the 
Province of Ontario with a request that the resolution be endorsed 
and that such endorsement be forwarded to 8611 Canada Enterprises 
Inc. at Executive Offices, 2000 McGill College Avenue, Suite 2100, 
Montreal, Quebec, H3A 3H7, with a copy of such endorsement be ing 
returned to the City Clerk of the City of Guelph; 


7 THAT a copy of this resolution be forwarded for information 
0: 


- Hon. Lucien Bouchard, Federal Minister of the Environment, 

- Hon. Jim Bradley, Ontario Minister of the Environment, 

- Hon. Bill Winegard, Federal Minister of State (Science and 
Technology) 

- Mr. Rick Ferraro, M.P.P., Guelph, 

- Secretary General, Canadian Radio-Television and 
Telecommunications Commission. 

- Association of Municipalities of Ontario 


Since the disposal of telephone directories impacts on each and every 
municipality in Ontario, it is vital that Bell Canada take immediate steps to 
—— a program to develop telephone directories which can be readily 
recycled. 





It would be appreciated if you would submit this resolution to your 
Council for endorsement and support. 


Yours truly, 









Lois A. Giles, 
LG City ۰ 


om Cosmopolitan for Business. Countryside for Families. 
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June 5, 1989. 


Chairman and Members of the Operations and Works 
Committee. 


William P. Taylor, P.Eng., Public Works Department. 


Request for an All-way Stop at Guildwood Way and Huntington 
Ridge Drive. 


ORIGIN: Councillor Dale. 


The Public Works Department has received a request to erect 


an all-way stop at the intersection of Guildwood Way and 
Huntington Ridge Drive. 


In response to this request, manual turning movement counts 
were conducted at this location in 1989 and the results of 
all-way stop warrant calculations derived from the a.m. plus 
p.m. peak traffic hours, averaged, are as follows: 


Part 'A' Volume from all approaches 11896 
Part 'B' Minor street volume 142% 


Since both parts "ል" and 'B' have fulfilled the minimum 
requirement of 100%, an all-way stop is warranted at this location. 


Only one collision that would be considered correctable by the 
installation of an ali-way stop has occurred at this location. 
Further, radar speed studies indicate that there is no serious 
speeding problem. 


CONCLUSION: Based on these results, an allway stop is warranted and should be 
implemented at the intersection of Guildwood Way and Huntington 
Ridge Drive. 

RECOMMENDATION: That a by-law be enacted to amend By-law 444-79, as amended, 


to implement an all-way stop at the intersection of Guildwood 


Way and Huntington Ridge Drive. 
William P. Taylor, P ng., 


Commissioner, 
Public Works D 
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CITY OF MISSISSAUGA 


MEETING ELEVEN EIGHT Y-NINE 

NAME OF COMMITTEE: OPERATIONS AND WORKS 
DATE OF MEETING: WEDNESDAY, JUNE 7, 1989, 9:05 A.M. ۱ 

PLACE OF MEETING: COMMITTEE ROOM A, CIVIC CENTRE 


MEMBERS PRESENT: Councillor H. Kennedy (Chair) 
Councillor F. Dale 
Councillor F. McKechnie 
Councillor D. Culham 
Councillor N. Iannicca 


MEMBERS ABSENT: Councillor M. Prentice 


OTHERS PRESENT: Councillor D. Lane 
Councillor T. Southorn 
Mayor H. McCallion 


STAFF PRESENT: Mr. D.A. Lychak, City Manager 

Mr. B.E. Thom, City Solicitor 

Mr. W.P. Taylor, Commissioner of Public Works 

Mr. A. McDonald, Director, Public Works 

Mr. K. Schipper, Director, Public Works 

Mr. T. L. Julian, City Clerk | 
Ms, L. Mailer, Committee Coordinator, Clerk's ۱ 
Department 
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INDEX - OPERATIONS AND WORKS COMMITTEE - JUNE 7, 1989 


DEPUTATIONS/PRESENTATIONS - 9:05 A.M, 


A, ( Mr. S. Salameh, 4241 Capilano Court, Mississauga 


— — — —— — — — — — 
١ 
١ 
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(ii) Mr. P. Danevicius, 201-28 Helene St. N., Mississauga 
(iii) አኩ, R. Cowan, General Manager, City Taxi 


4 | 
۱5 | 
SEE ITEM 1 


B. Mr. G. DeFreitas, 1700 Caverly Court, Mississauga | 
f | | 1 
۱ SEE ITEM 2 


C. Ms. A. Caplin, representing Streetsville Business Improvement Area 
F.06.04.02 
SEE ITEM 5 


D. Mr. M. Pestaluky, Venturon Development Corporation 
D.01.02 
SEE ITEM 3 


ITEMFILE SUBJECT 


l. نش‎ Oc5 Special Accessible Taxicab Licences 
2. 1ء۴۰6‎ Burnhamthorpe Road at Promontory Drive/Crescent - Traffic Signals i 


3. 0.01.02 Development/Transportation Staging Studies | 
4. ۶۰٠6۔٠٥۔٠۰‎ Parking Concerns - Port Credit | 
5. 2 Streetsville Traffic Review | | 
6. 62ء۴‎ Parking Prohibitions - Major Roadways | | 
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۸8 City Centre Bus Terminal and Busway Study Agreement -- 


Professional Consulting Services 

Sandalwood | -- Assumption of Municipal Works 
Adwel Construction - Assumption of Municipal Works 
Cawthra Industrial Estates - Assumption of Works 
Revised Walkway Policy - Residential Subdivisions 


Storm Sewer Use By-law 


Permission to Enter and Construct - Dundas Street East/Mattawa 
Avenue 


Plastics Recycling 
Testimony Investments — Release and Abandonment of Easement 


Magnolia Estates Residential Subdivision - Conveyance of One Foot 
Reserve 


Traffic Safety Council Report 3-89 -- May 24, 1989 


Staff Representatives - Selection of Consultants Committee - 
Refuse Derived Fuel Proposal by St. Lawrence Cement Company 


Mississauga Clean City Campaign - Request for Moratorium on 
Burning Garbage in the City 


Guelph Resolution - Request Bell Canada to Recycle Telephone 
Directories 


M-586 
M-0624 
B.01.08 
A.00.02.18 
F.03.02 
ፐ-80034 


۳5 
۷-7 
1-8 


02ھ 
۱72 


5 


F.05.04.05 











je 


hn ELE LEE E — ہے‎ ጨጨ 


| ۴ Report dated April 25, 1989, from William P. Taylor, Commissioner of Public 
۱ Works, regarding the issue of six Special Accessible Taxicab Licences. 
| This report was prepared as a result of the Public Vehicle Authority meeting 


of September 13, 1988, recommending to Council that By-Law 697-84 be 
| amended to provide for the issuance of six (6) Special Accessible Taxicab 
Licences. 


| i Invitation for proposals was placed in the Mississauga News and copies of ۱ 
same were delivered and posted at all Taxicab Brokerage offices and Airport 1 ፡ 1 
Public Transportation Vehicle offices on March 15, 1989. | 


Two sealed proposals were received before cl on March 31, 1989 at 4:00 
P.M. E.D.S.T., one from 684804 Ontario Limited (Maroun Hanna) and the 
other from Sliman (Sol) Salameh. 


Although the proposals received from 684804 Ontario Limited, and Sliman 

(Sol) Salameh, each have many good qualities, the proposal received from 

684804 Ontario Limited (Maroun Hanna), is a significantly better proposal 

than the proposal received from Sol Salameh, because of the following: 

i 


| (8) 684804 Ontario Limited (Maroun Hanna) has a strong organizational 
base from which to commence this venture as he already operates a 
sound proven taxicab dispatch system (City Taxi) with 18 incoming 
telephone lines and currently adding 12 more compared to Sol Salameh 
who does not operate any kind of transportation company at this time. 


(b) 684804 Ontario Limited (Maroun Hanna) is presently training all 
taxicab drivers through Peel Transhelp and furthermore has ordered 
two (2) accessible vehicles for delivery in May 1989. Mr. Salameh only 
has an order pending approval of his proposal. 


(c) | Maroun Hanna operates a public garage (10-4 Taxi), besides his 
brokerage, which has 6 hoists and 17 bays which would facilitate 
prompt service on the Special Accessible taxis. 


(d) ^ Although Sliman (Sol) Salameh has been licensed in the taxicab industry 
since 1974 he has not been actively involved for the past few years 
other than leasing out his plates while Mr. Hanna has been personally 
Involved on a day to day basis in the taxicab industry since 1973. 
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issuance: 


۱ (1) agree to provide proof of order and purchase of six (6) CSA approved 

|! accessible vehicles. 

| (I0 agree to implement special accessible service within 90 days of 
issuance. 

(iii) agrees to provide authenticated proof from the manufacturer or 
deliverer, if delivery of vehicle is to be delayed. 

(iv) agrees the Special Accessible Taxicabs will have two (2) wheelchair tie 
down locations readily available for use. 

(v) agrees to comply with all requirements of an owner of Special 
Accessible Taxicabs as set out in By-Law ۷ 3142-89, as amended. 


۱ 
id "oc ያ፣ | 
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| Operations/Works -2- May 17, 1989 | 
| 
| (8) Mr. Sliman (Sol) Salameh was informed of the impending sale of 
۱ Intercab Incorporated (Peel Taxi) on April 24, 1989 with whom he had a 
| | tentative working agreement. Mr. Salameh informed the Licensing 
| Manager, Ron Nisbet, that he would endeavor to make a working | 
| 1 agreement with another brokerage - Blue & White Taxi, while Mr. 
Hanna will have three licensed brokerages at his disposal. 
(f) Staff feel that Mr. Salameh has a lesser chance of gaining a reasonable 
financial return operating the six (6) Special Accessible Taxicabs 1 £ 
compared to Mr. Hannah's chances through his already established 
taxicab operation. 
RECOMMENDATION: 
That 684804 Ontario Limited be approved as the successful candidate from 
proposals received for Special Accessible Taxicab Service in the City and be 
issued six (6) Special Accessible Taxicab Licenses provided the applicant signs 
| a declaration of agreement which will include the following conditions of 
f 


This recommendation was approved by the Authority at its meeting on May 9, 
1989, and the Operations and Works Committee recommendation to defer the 
item to this meeting was adopted by Council on May 23, 1989. 


The following persons addressed the Committee regarding this matter: 
(i) Mr. S. Salameh, 4241 Capilano Court, Mississauga 


Mr. Salameh pointed out that he has been involved with the 
development of the criteria for an accessible vehicle service since its 
inception. He strongly objected to how staff handled the matter and ۱ 
the rationale used for their recommendation. Mr. Salameh reiterated 

that he had put considerable time and effort into the development of 


this pilot project and requested that the Committee consider approving 
his proposal. 


— ዴሞ ው መመመ ہے — — سے‎ ብክ سے‎ 


GD እ. م‎ Danevicius, 201-28 Helene St. N., Mississauga 
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| 
Mr. Danevicius appeared in support of the proposal by Mr. Salameh | 
since he has been involved since inception and consistent in his 
approach to provide the service. Mr. Danevicius suggested that two | 
licences be issued to Mr. Hannah who has purchased two of the 
accessible vehicles and the other four licences be issued to Mr. 
Salameh. The program could then be monitored to determine if more 
special licences should be issued. 
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(uu Mr. R. Cowan, General Manager, City Taxi 


| Mr. Cowan appeared before the Committee in support of the proposal 

| by 684804 Ontario Ltd. (Maroun Hanna). Mr. Cowan advised that they 
are committed to the providing this service, they are installing new 
phone lines and have received delivery of two vehicles. 


۱ 

| 

| 

| 

| 

| 

| 

| | Committee Members discussed the advisability of issuing licenses to each of 

| | the proponents or increasing the number to be issued and the financial impact 
| of such a proposal on the provision of the service. Both Mr. Salameh and Mr. 

Cowan agreed that the competition would severely affect the financial 
| 


> o 
ص“‎ 


viability of providing the service. 1 


In response to the suggestion to issue additional licenses, Staff advised that it 
was the Public Vehicle Authority which determined, by way of a 
recommendation to Council, the number of licenses to be issued since these 
taxis will be integrated into the regular taxi service and will affect the 
number of vehicles on the road. 


At the suggestion of Councillor Southorn, Staff were requested to consider 
the advisability of establishing a secondary priority list for those companies 
or persons who wished to apply strictly for a license to service the 

| handicapped. 


Staff were requested to review the matter of issuing additional licenses and 
whether or not the Provincial grant would be available. 


A motion by Councillor Culham to approve the Staff recommendation was 
voted on and carried. 


5 
Approved 
See Recommendation OW-197-89 (D. Culham) 


Report dated April 27, 1989 from the Commissioner of Public Works with 
respect to a request for Traffic Signals at the intersection of 
Burnhamthorpe Road at Promontory Drive/Promontory Crescent. 


| 
፤ 
| 
| 
| 
| 
| 
| 
i 
| 
| 
| 
| 
| 
| 
| 
| 
| 

This location has been reviewed in the past and most recently early this year. 

The Ministry of Transportation Ontario criteria is based on empirical studies 

that take into account such factors as: total volume at the intersection, ٠ 

crossing volume, side street volume and delay, pedestrian movements and 

turning movements. The minimum criteria established by the Ministry of 

Transportation Ontario is considered to be the point at which traffic signals 

should become a benefit to the various movements at the intersection. 


With respect to accidents, the installation of signals do not necessarily reduce 
the number of accidents. It has been shown that in general the number of 
right-angle collisions are reduced, however, the number of rear end collisions 
increase. In the last three years there were only three reportable accidents 
of the type considered to be preventable by the installation of signals, for 
example: right-angle. Collisions such as rear end, side swipe, and loss of 
control, are not considered to be preventable by traffic signals. 
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| The traffic conditions at the intersection of Burnhamthorpe Road at 
| Promontory Drive/Promontory Crescent are such that the minimum Ministry 


of Transportation Ontario criteria for the installation of traffic signals are 
| not met. 


The accident history indicates that the number of accidents that are 
considered to be preventable by the installation of traffic signals is low. 


RECOMMENDATION: 


— — — 
- ow 


That traffic signals at the Intersection of Burnhamthorpe Road at | 
Promontory Drive/Promontory Crescent not be installed at this time as the | 


| minimum Ministry of Transportation Ontario criteria for traffic signals are 
٣ not met. 


This report was included on the agenda of May 17, 1989, and deferred to this 
meeting at the request of Councillor D. Lane. 


Mr. G. DeFreitas, representing the petitioners, appeared before the 
Committee. Mr. DeFreitas acknowledged that the warrants are not met, but 
at the same time pointed out the difficulties at this Intersection with 
5 increased traffic, speeding, road configuration and the difficulties pedestrians 
5E experience in crossing at this intersection. Mr. DeFreitas inquired if there 


was anyway to approve the installation of the lights based n these 
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circumstances. 


It was pointed out that if the lights without the warrants being met then there 
is no Provincial subsidy and the taxpayers pay the entire cost. 


In response to a question from Councillor Lane if there were any alternatives 
to consider, the Commissioner of Public Works advised that there will always 
be intersections which pose problems but will not meet the warrants. 


Councillor Lane advised that she would be request Traffic Safety Council to 
undertake a site inspection to determine if a crossing guard is warranted and 
Peel Regional Police to undertake radar surveillance along with reviewing 


with City Staff if some type of signage would be advisable to alert motorists 
to the problems. 


۴ ۰06-0201 


Approved ۱ 
See Recommendation OW-198-89 (D. Lane) 


| 

| 

| | 5. Report dated May 25, 1989, from the Commissioner of Public Works regarding 
| the development/transportation Staging studies. 

| 

۱ City Council has recently approved the initiation of 


development/transportation Staging studies in specific newly developing 
planning districts. 


to provide assistance in Carrying out the staging studies at a total estimated 


cost of $200,000 for consulting services. City Council's approval of the direct 


1 
This report recommends the direct appointment of transportation consultants 
appointments and the funding is required. 
١ 
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1 
| Interim staging guidelines are recommended for Council's approval in order to 
| provide a consistent basis for identifying conditions for applications that will 
| be considered for approval in the specified planning districts prior to 
Council's approval of the staging studies. 
The interim staging guidelines only apply to the eleven planning districts 
| referred to earlier and do not apply to the City Centre Area. A review of the 
HE staging requirements for the City Centre Secondary Plan is already underway 
| and recommendations in this regard will be submitted in conjunction with 
| final recommendations on the City Centre Secondary Plan. 
| ۱ (a) That the following engineering consulting firms be retained to carry ' 1 
! out development/transportation staging studies for the following 
planning districts: 
(1) McCormick Rankin 
60 Briarwood Avenue 
Mississauga, Ontario 
- East Credit 
| - Hurontario 
| ው Derry 
| - Britannia West 
| (ii) Totten Sims Hubicki Associates 
1500 Hopkins Street 
- Lisgar 
- Winston Churchill 
- Central Erin Mills 
(ii) CGL Consulting Engineering Ltd. 
30 Centurion Drive 
Suite 206 
- Meadowvale North Business Park 
- Meadowvale Village 
(iv) M.M. Dillon 
47 Sheppard Avenue 
Willowdale, Ontario * | 
- Airport South | 
(b) That $200,000 be transferred from the City's General Con y 4 
Account to Public Works Current Budget Account No. 08630-18 to pay | 
for the consulting services for the staging studies as per | | 
recommendation 1. | 
| ነ | 
| . | 
| 8 | 
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(c) That the Interim Staging Guidelines contained in the report of the 
Commissioner of Public Works dated May 25, 1989 be adopted by City 
Council to provide a basis for identifying staging conditions for 
development applications that will be considered for approval prior to 
the completion of the proposed staging studies referred to in 
recommendation 1. 


(d) That the policy of inviting proposals for consulting services be waived 
for the consulting assignments. 


Mr. Taylor introduced the following amendment to the recommendation: 


(e) That the Interim Staging Guidelines contained in the report dated May 


25, 1989, from the Commissioner of Public Works not apply to and 1 


draft plan approval be withheld for the following planning districts 
pending the recommendations of the development/transportation 
staging studies: 


- Winston Churchill | 
- Lisgar 

- Meadowvale Village 

- Meadowvale North Business Park’ 


Members of Committee questioned the rationale for the amendment and 
whether it should apply to all the districts. Mr. Taylor responded that there 
are major problems in the districts outlined in part (e) specifically with 
Britannia Road and Derry Road through Streetsville. These are problems 
which will take time to resolve and Staff requests Council's endorsement of 
the recommendation to ensure that no plans receive draft approval prior to 
these issues being resolved. 


Mr. Pestaluky, Executive Vice-President of Venturon Development 
Corporation (landowners in the Winston Churchill and Lisgar Districts) are 
well aware of the problems as they have been dealing closely within Staff. He 
stated that placing a hold ont these plans causes considerable financial 
burden. The City's interests are still protected even if draft approval is 
received since the developer cannot proceed to register the lands until all 
conditions are satisfied which would include the resolving of these two major 
problems. 


The Mayor requested that the landowners outline their concerns to Staff so 
that they can be reviewed in a legal context and professional manner. 
D.01.02 

Amended 

See Recommendation OW-199-89 (F. McKechnie) 


Report dated May 29, 1989, from the Commissioner of Public Works regarding 


the following parking concerns raised by the Port Credit Business | 


Association. The Public Works Department has completed a preliminary 
review of the area and each of the B.I.A. requests have been addressed. 


— — — 
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(g) That the Public Works Department further e 
installing ticket spitters or contracting attendant parking services in 
the Elmwood Avenue and High Street/Library parking lots and report 
back to the Operation and Works Committee at a later date; 


valuate the feasibility of 


(h) That illuminated green 'P' parking symbols not be implemented in Port 


Credit due to concerns associated with cost, maintenance and 
vandalism; 


(i) That a by-law be enacted to amend By-law 444-79, as amended to 


implement a parking prohibition between the hours of 2:00 a.m. and 


6:00 a.m. on Lakeshore Road, within the limits of the Port Credit 


Business Improvement Association District; 
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| | Operations/Works -7- May 17, 1989 | 
| On the basis of this review, the implementation of parking meter rate and 
۱ time limit increases, as well as the addition of meters on Elizabeth Street are 
supported. Additional requests pertaining to the implementation of additional 
meters and ticket-spitter devices in Port Credit require further review prior 
to any recommendations being made. 
A further report will be prepared to document the terms of reference for a | 
strategy study in 1989. This report will address such issues as parking 
| needs in older areas in the City such as Clarkson, Port Credit and Streetsville, | 
| and the benefits of charging for on-street parking and parking in Municipal 
| lots, Including in the City Centre area. 1 1 
| RECOMMENDATION: 
| 
۱ (a) That a by-law be enacted to amend By-law 444-79, as amended, to | 
implement a parking meter rate increase from 20¢ to 50¢ per hour with 
8 two hour maximum; | 
(b) That the budgets for parking meter equipment (account 
| #08236-22-5342) and meter revenue (account #08236-99-5342) ۱ 
be increased by $35,000 and $28,000 respectively to reflect the meter 
mechanism conversion costs and the additional 1989 revenue collections; | 
(c) That $8000 be allocated from the General Contingency to provide for 
| the net 1989 cost of the parking meter rate increase; 
(d) That a by-law be enacted to amend By-law 444-79, as amended, to 
implement the installation of four new parking meters on the east side 
۱ of Elizabeth Street, north of Lakeshore Road; 
۱ (e) That $2,000 be allocated from the General Contingency to account 
| 17108236-22-5342 to provide for the purpose of four new parking meters 
for Elizabeth Street; 
(f) That meters not be installed in the Cayuga Avenue parking lot 
until such time that Studies indicate meter utilization would cover the 
cost of meter purchase, maintenance and collection; 
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Operations/Works 


(j) That parking enforcement efforts, particularly pertaining to overnight 
parking on Lakeshore Road, be increased; 


(k) That the Public Works Department prepare a report for the Operations 
and Works Committee documenting the terms of reference for a 
parking strategy study in 1989. 


F.06.04.02 
Approved 
See Recommendation OW-200-89 (D. Culham) 


Report dated May 25, 1989, from the Commissioner of Public Works regarding 
a review of the traffic in Streetsville. 


The Public Works Department is undertaking a traffic review of the 
Streetsville area in response to concerns over the intersection of Main Street 
and Queen Street and a request by the Streetsville 8.1.۵. to consider the 
closure of Main Street to vehicular traffic between Queen Street and Church 
Street. This report provides an update on this review and summarizes 
Information to be presented to the public at an open house to be held from 
4:00 p.m. to 8:00 p.m. on June 29, 1989 at the Kinsmen's Senior Citizen 
Centre (327 Queen Street South). 


In response to traffic operational problems at the intersection of Main Street 
and Queen Street and concerns regarding the signalization of the intersection, 
a traffic review of the Streetsville area is being undertaken. As part of the 
review a number of options have been considered. Six of these options will be 
presented at an open house on June 29, 1989 from 4:00 p.m. to 8:00 p.m. at 
the Kinsmen's Senior Citizen Centre (327 Queen Street South) to solicit input 
from the public. Comments will also be solicited from the Streetsville B.LA. 
the Streetsville Residents Association, the Streetsville Branch of the Royal 
Canadian Legion and the Streetsville Historical Society. After the open house 


is held and responses received, a further report will be submitted with 
recommendations. 


RECOMMENDATION: 


That the report dated May 25, 1989 from the Commissioner of Public Works, 
dealing with the Streetsville traffic review, be circulated to the Streetsville 
B.I.A., the Streetsville Residents Association, the Streetsville Branch of the 


Royal Canadien Legion and the Streetsville Historical Society and comments 
requested by July 31, 1989. 


Mr. Martin Powell, Traffic and Transportation Division, reviewed the details 
of the report for the Committee's information. 


Councillor Southorn recommended that a public meeting be held following the 
open house and after the summer season to provide a forum for those 
interested to relay their comments to Council on the matter. 
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Ms. Caplin, a member of the B.L.A., noted that Options 6 and 7 
were already ruled out by Staff and she feit that these options should be 


presented at the open house. Ms. Caplin also requested that Staff put dollar 
values to each of the options. 


Councillor Southorn recommended that options 6 & 7 be included in the open 
in 


house presentation and that a public meeting be held in September 1989 to 
provide for further public input. 


F.06.04.02 
Amended 
See Recommendation OW-201-89 (T. Southorn) 


Report dated May 26, 1989, from the Commissioner of Public Works regarding 
the implementation of parking prohibitions on major roadways in Mississauga. 


with minimal delays to motorists. An increasing number of motorists have 
been utilizing curb lanes as a parking location when patronizing local 
business. New industrial developments provide adequate on-site parking for 
customers and employees, and motorists park on the street for convenience. 
Parked vehicles on these streets create Increased traffic congestion, delays 
and obstruct sight lines for motorists leaving driveways. 


It is the opinion of the Public Works Department that on-street parking should 
be prohibited on the following streets: 


STREET: BETWEEN: 

Argentia Road Creditview Road and north limit of Argentia Road 
Courtneypark Drive Kennedy Road and Netherhart Road 

Matheson Boulevard McLaughlin Road and Tomken Road 

Rathburn Road Creditview Road and east limit of Rathburn Road 


It 1s felt that this action is necessary to relieve congestion that is currently 


being created by parked vehicles and to prevent any further problems arising 
in the future. 


In an effort to increase the levels of service and safety provided on 
Courtneypark Drive, Argentia Road, Matheson Boulevard and Rathburn Road, 
parking should be prohibited throughout the entire length of these streets. 
These prohibitions would eliminate existing parking conflicts and prevent 
future conflicts as development continues. This could be achieved with 
minimal inconvenience to motorists and/or residents. 
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On August 17, 1983, Council adopted the following recommendation of the 
Public Works Committee dated August 10, 1985. 


a) That future Servicing Agreements for residential plans of subdivisions 
involving the construction of walkways: 


1) not require the construction of such walkways prior to the 
issuance of building permits for adjacent lots; 


ii) require the developer to clearly sign the location of all such 
walkways within the concerned subdivision to the satisfaction of 
the Commissioner of Engineering and Works prior to the 
issuance of building permits; 


iii) ^ require a restriction to be placed on the title of lots adjacent to 
such walkways which would prohibit the transference of said 
lots to private homeowners until the walkway has been 
constructed to the satisfaction of the Commissioner of 
Engineering and Works, and the City Clerk has provided a 
release on title to said restriction once it has been complied 
with. 


b) That Financial Agreements or Lot Drainage and Occupancy 
Agreements for residential plans of subdivisions involving the 
construction of walkways, which have not reached final Engineering 
Submission Stage as of August 17, 1983, contain advisement to the 
owners and future owners of lots adjacent to walkways that they abut a 
walkway and of the above requirements in the Servicing Agreement. 


Conditions "a (1)" "a (11)" and "b" are being dealt with satisfactorily and have 
not created any concerns. 


With respect to Item "a (ill)" which requires that a restriction be placed on 
the title of lots adjacent to the walkways prohibiting the transfer of the lots 
until the walkway has been constructed, there have been difficulties 
encountered. In some instances purchasers did not pursue the lifting of this 
restriction which resulted in problems in taking possession of their properties. 


In addition, the continuous requests of lifting these restrictions from title has 
become an administrative problem with the City due to numerous restrictions 
that we are constantly being asked to lift. 


This procedure was implemented as a result of homeowners purchasing and/or 
occupying their lots then finding a walkway being constructed beside them. 


As the Financial Agreement for lots adjacent to walkways contains an 
advisement to the owner that a walkway is located adjacent to their property, 
we feel that the restriction is not warranted. 


Since Warning Clauses are placed on title on lots adjacent to walkways 
advising the purchasers of the walkway location it is felt that a restriction 
which prohibits the transfer of these lots to private owners until the walkway 
has been constructed is not necessary. 
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RECOMMENDATION: 


(a) That the walkway construction policy as adopted by Council at its 
meeting of August 17, 1985 be rescinded. 


(b) That the following walkway construction policy be adopted for future 
residential plans of subdivision involving the construction of walkways: 


(1) that the construction of such walkways not be required prior to 
the issuance of building permits for adjacent lots; 

(ii) ^ that the developer be required to clearly sign the location of 
such walkways within the concerned subdivision to the 
satisfaction of the Commissioner of Public Works prior to 
issuance of building permits. 


(c) That Financial Agreements for residential plans of subdivision 
involving the construction of walkways contain notice to the owners 
and future owners of lots adjacent to walkways that they abut a 
walkway and that this condition be included in Agreement of Purchase 
and Sale. 


A.00.02.18 
Approved 
See Recommendation OW-207-89 (F. Dale) 


12. Report dated May 24, 1989, from the Commissioner of Public Works regarding 
the Storm Sewer Use By-law. 


(Ontario) and the 
contain tougher interpretations of liabilities and 
substantially increased penalties for violations of these Acts. 


are cited as being corporations that engage in activity that 
may result in the deposit, addition, emission or discharge of a contaminant 
into natural environment contrary to these Acts, and have a duty to take 
care to prevent such unlawful deposit, addition, emission or 









this endeavour, the Ontario Ministry of the 
Sewer Use By-Law (August 1988). 


regulate and govern disc to storm sewers was 
Town of Mississauga on April 10, 1972 (Appendix 1 By-Law 
's Model Sewer Use By-Law was used as a guide for 
amending the Mississauga By-Law. The revised by-law 15 enclosed as 
Appendix 2 of this report. 


The current Mississauga By-Law governing the storm sewer system has 
become outdated in light of new legislation. It has been modified, following 
the Model Sewer Use By-Law published by the Ministry of the Environment. 
The revised By-Law is presented in Appendix 2 of this report. 





— ጣም سے‎ -::28፡ 257 








— — — . 
Ll‏ 
> ہہ ہے ج e‏ — ——— — — — — — 


— — ٭صہ وم وھ c — ፦ዌጮ‏ 


A— — — —— — 
— — — — — — — — — — => — — 


————— —— 


Operations/Works -15- May 17, 1989 
ö— M) — MM aaa 


RECOMMENDATION: 


That a by-law be enacted to repeal By-law 9803 and amendments thereto and 
to regulate the construction, maintenance and operation of storm sewers and 
lateral connections, and the discharge of waters into the storm sewer system. 


F.03.02 
Approved 
See Recommendation OW-208-89 (H. McCallion) 


Report dated May 4, 1989, from the Commissioner of Public Works regarding 
permission to Enter and Construct Agreement to proceed with the 
construction of the intersection of Dundas Street East and Mattawa Avenue. 


At the request of the City of Mississauga, Pajelle Investments Limited was 
required to prepare design plans for intersection works at Mattawa Avenue 
and Dundas Street East Including the realignment of the driveways from The 
Brick (Hidden Cove Limited) and Midtown Furniture (Propelling Investments 
Limited) stores. 


As the City wishes to complete the construction of the intersection of 
Mattawa Avenue and Dundas Street including the modification to the 
driveway and parking area of The Brick and Midtown Furniture stores within 
the approved time period between July 1, 1989 and August 31, 19895, it is 
necessary that the Permission to Enter and Construct Agreement between 
Propelling Investments Limited and Hidden Cove Holdings Limited and the 
Corporation of the City of Mississauga be finalized as soon as possible. 


RECOMMENDATION: 


That a by-law be passed authorizing the Mayor and City Clerk to execute the 
Permission to Enter and Construct Agreement with Propelling Investments 
Limited and Hidden Cove Holdings Limited to allow the City to proceed with 
the construction of the intersection works at Mattawa Avenue and Dundas 
Street East including the driveway relocations and parking lot modifications 
within The Brick and Midtown Furniture properties as specified on the 
approved plans. 


T-80034 
Approved 
See Recommendation OW-209-89 (N. Iannicca) 


Report dated May 26, 1989, from the Commissioner of Public Works regarding 
Plastics Recycling. 


The Public Works Department implemented a pilot recycling project for 
mixed plastics on December 1, 1988. This project 18 to be extended City-wide 
as part of the curbside recycling program in August, 1989. 
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The MOE has advised that funding support is avallable through the on-going 
Municipal Funding program and that Mississauga should include the additional 
| costs associated with mixed plastics recycling in the 1989-1990 funding 
| — 
Public Works staff have researched potential purchasers for the scrap plastics 
that will be collected from the expanded curbside recycling program. 


Sagres Metal and Plastics Limited has provided a proposal acceptable to staff 
and while their head office is in Langley, British Colombia, they are in the 


۱ process of acquiring a building In the Mississauga area to receive and process 
| 1 the plastics for market. 


RECOMMENDATION: | 


Le عسمسسسے‎ — 
- - 


That the proposal from Sagres Metal and Plastics Limited to buy the City's 
scrap plastics for $60.00 per tonne ۴۰۵۰۵۰ Laidlaw's yard, during the period 
August 14, 1989 through May 31, 1991, inclusive be accepted and that the 
necessary agreement be prepared by the Legal Department. 


F.05.04.05 


Approved 
See Recommendation OW-210-89 (H. McCallion) 
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Abandonment of Easements, Testimony Investments Limited. The 
right-of-way easements were to serve as temporary turning circules until 


۱ such time as the lands subject to the easements were to be developed by plans 
of subdivision. 


RECOMMENDATION: 


That a by-law be enacted to authorize execution of a Release and 

۱ Abandonment of Easement in favour of Testimony Investments Limited 

۱ (right-of-way easements described in Instrument No. LT701349 as parts 1, 2, 
3 and 4 on Plan 43F-13538 - Webb Drive/Riel Drive/Macedonia Crescent). 


M-777 
M-893 


| 16. Report dated May 10, 1989, from the City Clerk regarding the conveyance of 

۱ 8 one foot reserve namely Block N on Registered Plan 878 for development 
with Plan T-85018(W), Magnolia Estates Residential Subdivision required as a 
condition of the Consolidated Planning Report. 
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| See Recommendation 0۷۷-2۱ 1-89 (H. McCallion) 
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| 15. Report dated May 17, 1989, from the City Clerk regarding a Release and 
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RECOMMENDATION: 


That a by-law be enacted to authorize execution of a Deed of Land in favour 

of Magnolia Management Corporation (Howard Lawrence) for a 0.30 m (1 ft.) 

Reserve described as Block N on Registered Plan 878 which said 0.30 m (1 ft.) 
Reserve is to be incorporated in to proposed Plan of Subdivision T-85018(W) 


(lands located on the east side of Winston Churchill Blvd./between Seaview 
Drive and Stockholm Road). 


O0 — — 


T-85018 
Approved 
See Recommendation OW-212-89 (F. Dale) 


Report 3-89 of the Traffic Safety Council meeting held on May 24, 1989. ۱ 


With respect to the TSC-28-89 regarding the parking/stopping in front of 
schools, attached for the Committee's information is 8 Copy of the report 
dated May 15, 1989, from the Commissioner of Public Works. 


With respect to TSC-45-89 regarding the changing of the pedestrian barriers 
on the west side of Cawthra Road at the railway crossing south of Atwater 
Avenue, Councillor Kennedy requested that this be amended so that the 


| 
| 
Region of Peel Public Works Department would be notified of the change. 
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The motion, as amended, was voted on and carried. 
A.03.04.11.02 






















Amended 
See Recommendation OW-217-89 to OW-236-89 (N. Iannicca) 


Letter dated May 5, 1989, from the Regional Clerk advising of the following 
resolution adopted by Regional Council on April 27, 1989: 


"That the Chairman of the Public Works Committee, City of Mississauga staff 
and Ward Councillor be involved in the hiring process for the Consultants with 


respect to the review of the Refuse-Derived Fuel proposal by the St. 
Lawrence Cement Company." 


RECOMMENDATION: 


That the Region of Peel be advised that Mr. D. Blyleven (Planning 
Department) will serve as the City of Missi 
ommittee involved in 
the review of the R 
Company. 


ssauga staff appointment to the 
the hiring process for the consultants with respect to 
efuse-Derived Fuel proposal by the St. Lawrence Cement 


F.05.04.05 
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Approved 
See Recommendation OW-213-89 (F. Dale) 
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Letter dated May 14, 1989, from Mr. Michael H. Caine, Chairman, 
Mississauga Clean City Campaign, requesting that the City place a five year 
moratorium on the burning of garbage until such time as: 


- the reduction of garbage problems has been addressed by all levels of 


Government; 

- all recycling initiatives have been researched and initiated; 
the removal from the municipal waste stream of hazardous goods such 
as batteries, household solvents, etc. have been implemented. 


RECOMMENDATION; 


That the letter dated May 14, 1989, from Mr. Michael H. Caine, Chairman, 
Mississauga Clean City Campaign, requesting that the City place a five year 
moratorium on the burning of garbage be referred to the Region of Peel. 


Committee Members discussed this issue in detail especially as it relates to 
what is currently being done by the Region and the efforts at recycling. 


Councillor McKechnie recommended that the matter be referred back to 
Staff for a report clarifying the current procedure regarding the burning of 
waste in the Region. 


F.08.05 
Amended 
See Recommendation OW-214-89 (F. McKechnie) 


Letter dated May 15, 1989, the City of Guelph Clerk advising of a resolution 
passed by Guelph City Council on April 17, 1989, requesting that Bell Canada 
Initiate a program to develop telephone directories which can be readily 
recycled; and that such initiative be developed in conjunction with the 
appropriate representatives of Provincial and Municipal recycling programs 
and of those industries directly involved in the processing and marketing of 
used paper fibre. 


RECOMMENDATION: 


That the City of Mississauga endorse the resolution passed by Guelph City 
Council on April 17, 1989, requesting that Bell Canada initiate a program to 
develop telephone directories which can be readily recycled; and that such 
Initiative be developed in conjunction with the appropriate representatives of 
Provincial and Municipal recycling programs and of those industries directly 
involved in the processing and marketing of used paper fibre. 


F.05.04.05 


Approved 
See Recommendation OW-215-89 (D. Culham) 
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Report dated June 5, 1989, from the Commissioner of Public Works in 
to a request for an All-way Stop at Guildwood Way and Huntington 


In response to this request, manual turning movement counts were conducted 
at this location in 1989 and the results of all-way stop warrant calculations 
derived from the a.m. plus p.m. peak traffic hours were averaged. 


Since both parts 'A' and 'B' have fulfilled the minimum requirement of 100%, 
an all-way stop is warranted at this location. 


Only one collision that would be considered correctable by the installation of 
an all-way stop has occurred at this location. Further, radar speed studies 


indicate that there is no serious speeding problem. 


RECOMMENDATION: 


That a by-law be enacted to amend By-law 444-79, as amended, to implement 
an all-way stop at the intersection of Guildwood Way and Huntington Ridge 


Drive. 
F.06.04.05 


Approved 
Gee Recommendation OW-216-89 (F. Dale) 


As per Report 11-89 


Adjournment: 3:15 p.m. 
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| | IHE OPERATIONS AND WORKS COMMITTEE JUNE 7, 1982 
| TO: THE MAYOR AND MEMBERS OF COUNCIL 


The Operations and Works Committee presents its eleventh report and recommends: 


— — — — 


OW-197-89 That 684804 Ontario Limited be approved as the successful candidate from ol 3 
proposals received for Special Accessible Taxicab Service in the City and be ' ۱ 
issued six (6) Special Accessible Taxicab Licenses provided the applicant signs ۱ 
a declaration of agreement which will include the following conditions of 


accessible vehicles. 
(ii) ^ agree to implement special accessible service within 90 days of 
issuance. 
(oun) agrees to provide authenticated proof from the manufacturer or 
deliverer, if delivery of vehicle is to be delayed. 
| (I) agrees the Special Accessible Taxicabs will have two (2) wheelchair tie 
! ፻ down locations readily available for use. 
(v) agrees to comply with all requirements of an owner of Special 
Accessible Taxicabs as set out in By-Law #142-89, as amended. 


L.08.04.05 
(OW-197-89) 


OW-198-89 That traffic signals not be installed at the intersection of Burnhamthorpe 
Road at Promontory Drive/Promontory Crescent at this time as the minimum 
Ministry of Transportation Ontario criteria for traffic signals are not met. 


— — — — — 


| 
issuance: 
| 8 (i) agree to provide proof of order and purchase of six (6) CSA approved 
61 


(OW-198-89) 


| | OW-199-89 (a) That the following engineering consulting firms be retained to carry 
۱ ۱ out development/transportation staging studies for the following 
planning districts: 

| 


(D McCormick Rankin, 60 Briarwood Avenue, Mississauga B 


———————— —— 


- East Credit 

- Hurontario 

- Derry 

- Britannia West 
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| 
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(ii) Totten Sims Hubicki Associates, 1500 Hopkins Street, Whitby 





- Lisgar 
- Winston Churchill 
- Central Erin Mills 


(iii) CGL Consulting Engineering Ltd., 30 Centurion Drive, Markham 





- © 
ot! 


- Meadowvale North Business Park t 
- Meadowvale Village | 


(iv) M.M. Dillon, 47 Sheppard Avenue, Willowdale 





- Airport South 


That $200,000 be transferred from the General Contingency Account 
to Public Works Current Budget Account No. 08630-18 to pay for the 
consulting services for the staging studies as per recommendation (a). 


25, 1989, from the Commissioner of Public Works be adopted to 
provide a basis for identifying staging conditions for development 
applications that will be considered for approval prior to the 
completion of the proposed staging studies referred to in 
recommendation (a). 


That the policy of inviting proposals for consulting services be waived 
for the consulting assignments. 


That the Interim Staging Guidelines contained in the report dated May 
25, 1989, from the Commissioner of Public Works not apply to and 
draft plan approval be withheld for the following planning districts 
pending the recommendations of the development/transportation 
staging studies: 


- Winston Churchill 
- Lisgar 
- Meadowvale Village 


That the Interim Staging Guidelines contained in the report dated May ۱ 
- Meadowvale North Business Park 


— “ተ ተዑተሦተሇ፦ሬ-ጨናላ ہے ےک‎ Loi 
سے‎ - — . 5 ———Ü c ——— — — سے‎ > - ۰ 
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(b) 


(c) 


(e) 


D.01.02 
(OW-199-89) 











Operations/Works‏ ا 


OW-200-89 (a) That a by-law be enacted to amend By-law 444-79, as amended, to 


to 504 per hour with 


(b) That the budgets for parking meter equipment (account 
#08236-22-5342) 


| and parking meter revenue (account #08236-99--5342) 


be increased by $35,000 and $28,000 respectively to reflect the meter 


mechanism conversion costs and the additional 1989 revenue collections; 


(c) That $8000 be allocated from the General Contingency to provide for 
the net 1989 cost of the parking meter rate increase; 
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(d  Thata by-law be enacted to amend By-law 444- 


79, as amended, to 
| implement the installa 


7 1 
tion of four new Parking meters on the east side i 
of Elizabeth Street, north of Lakeshore Road; 


| 
| 

| | 

(8) That $2,000 be allocated from the General Contingency to account 
18008236-22-53 


42 to provide for the Purpose of four new parking meters 
for Elizabeth Street; 


(f) That parking meters not be installed in the Cayuga Avenue Parking lot 
until such time that Studies indicate meter utilization would Cover the 
cost of meter Purchase, maintenance and Collection; 


(g) That the Public Works Department further evaluate the feasibility of 
lling ticket Spitters or contracting attendant Parking services in 


gh Street/Library Parking lots and report 
back to the Operation and Works Committee at a later date; 


(h) That 
1 


illuminated green ۰ Parking symbols not be implemented in Port 


t due to concerns associated with cost, maintenance and 
vandalism; 


(i) That a by-law be enacted to amend By-law 444-79 


implement a Parking Prohibition between the hours of 2:00 8.m. and 
6:00 a.m. on Lakeshore Road, 


Improvement Association District; 
4 That parking enforce 


ement efforts, Particularly Pertaining to Overnight 
Parking on Lakeshore Road, be increased; 









(k) That the Public Works Department 
and Works Committee documenting 
parking strategy study in 1989, 


F.06.04.02 
(OW-200-89) 


Prepare a report for the Operations 
the terms of reference for a 





: 
- 
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OW-201-89 That the report dated May 25, 1989 from the Commissioner of Public Works, 
dealing with the Streetsville traffic review, be circulated to the Streetsville 
B.I.A., the Streetsville Residents Association, the Streetsville Branch of the 
Royal Canadian Legion and the Streetsville Historical Society and comments 
requested by July 31, 1989 on the understanding that all Options including 6 
and 7 will be presented to the public for input and that a public meeting will 
be held in September 1989 to provide a forum for further public input. 


F.06.04.02 
(OW-201-89) 


OW-202-89 That a by-law be enacted to amend By-law 444-79, as amended, to implement ۱ 
parking prohibitions at anytime on both sides of the following roadways: 1 


STREET: BETWEEN 


Argentia Road Creditview Road and north limit of Argentia Road 


Courtneypark Drive Kennedy Road and Netherhart Road 


Matheson Boulevard McLaughlin Road and Tomken Road 


F.06.04.02 
(OW-202-89) 


$151,000, as contained in Appendix 1 of the report dated April 18, 1989, from 
the Commissioner of Public Works. 


A.02.03.02.18 
(OW-203-89) 


OW-204-89 (a) That the City of Mississauga assume the municipal works as 
constructed by the developer under the terms of the Servicing 
Agreement for Sandalwood | Residential Subdivision, Plan M-586, 


located south of Eglinton Avenue East and east of Central Parkway 
East. 


(b) That the City Treasurer be authorized to return the Letter of Credit 


for Plan M-586 currently valued at $255,098.85, to the developer, 
400556 Ontario Limited. 


(c) That a by-law be enacted to establish the road allowance within Plan 


M-586 as public highway and part of the municipal system of the City 
of Mississauga. 


M-0586 
(OW-204-89) 
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That the City of Mississauga assume the municipal works as 
constructed by the developer under the terms of the Servicing 
Agreement for Adwel Construction Subdivision, Plan 43M-624, located 
north of Burnhamthorpe Road and east of Cawthra Road. 


Operations/Works 


0۷۷۰205-89 (8) 


(b) That the City Treasurer be authorized to return the Letter of Credit 
for Plan 43M-624 currently valued at $139,645.79, to the developer, 
605918 Ontario Limited c.o.b. as Adwel Developments. 

(c) That a by-law be enacted to establish the road allowance within Plan 
43M-624 as public highway and part of the municipal system of the 
City of Mississauga. 

M-0624 

(OW-205-89) 


That the City of Mississauga assume the municipal works as 
constructed by the developer under the terms of the Engineering 
Agreement for Cawthra Industrial Estates, Phase II, Plan 43R-7872, 
formerly Plan 43R-7702, located south of Dundas Street East and west 
of Cawthra Road. 


That the City Treasurer be authorized to return the Letter of Credits 
for Plan 43R-7872, formerly Plan 43R-7702, currently valued at 
$38,198.92 and $3,500.00, to the developer, Everlast Construction 
Company Limited. 


OW-206-89 (a) 


(b) 


B.01.08 
(OW-206-89) 


That the walkway construction policy as adopted by Council at its 
meeting of August 17, 1983 be rescinded. 


That the following walkway construction policy be adopted for future 
residential plans of subdivision involving the construction of walkways: 


(i) that the construction of such walkways not be required prior to 
the issuance of building permits for adjacent lots; 

(ii) that the developer be required to clearly sign the location of 
such walkways within the concerned subdivision to the 
satisfaction of the Commissioner of Public Works prior to 
issuance of building permits. 


That Financial Agreements for residential plans of subdivision 
involving the construction of walkways contain notice to the owners 
and future owners of lots adjacent to walkways that they abut a 

— 22 and that this condition be included in Agreement of Purchase 
and Sale. 


A.00.02.18 
(OW-207-89) 


OW-207-89 (a) 


(b) 


(c) 
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eee 


OW-208-89 That a by-law be enacted to repeal By-law 9803 and amendments thereto and 
to regulate the construction, maintenance and operation of storm sewers and 
lateral connections, and the discharge of waters into the storm sewer system. 


F.03.02 
(OW-208-89) 


OW-209-89 Thata by-law be passed authorizing the Mayor and City Clerk to execute the 
Permission to Enter and Construct Agreement with Propelling Investments 
Limited and Hidden Cove Holdings Limited to allow the City to proceed with 
the construction of the intersection works at Mattawa Avenue and Dundas 
Street East Including the driveway relocations and parking lot modifications 
within The Brick and Midtown Furniture properties as specified on the 
approved plans. 


T-80034 
(OW-209-89) 


OW-210-89 That the proposal from Sagres Metal and Plastics Limited to buy the City's 
scrap plastics for $60.00 per tonne F.O.B. Leidlew's yard, during the period 
August 14, 1989 through May 31, 1991, inclusive be accepted and that the 
necessary agreement be prepared by the Legal Department. 


F.05.04.05 
(OW-210-89) 


OW-211-89 That a by-law be enacted to authorize execution of a Release and 
Abandonment of Easement In favour of Testimony Investments Limited 
(right-of-way easements described in Instrument No. LT701349 as parts L2 
3 and 4 on Plan 43F-13538 - Webb Drive/ Riel Drive/Macedonia Crescent). 


M-777 
M-893 
(OW-211-89) 


OW-212-89 That a by-law be enacted to authorize execution of a Deed of Land in favour 
of Magnolia Management Corporation (Howard Lawrence) for a 0.30 m (1 ft.) 
Reserve described as Block N on Registered Plan 878 which said 0.30 m (1 ft.) 
Reserve is to be incorporated in to proposed Plan of Subdivision T-85018(W) 
(lands located on the east side of Winston Churchill Blvd./between Seaview 
Drive and Stockholm Road). 


T-85018 
(OW-212-89) 


— —— — — 
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Department) will serve as the City of Mississauga staff appointment to the 
Committee involved in the hiring process for the consultants with respect to 


the review of the Refuse-Derived Fuel proposal by the St. Lawrence Cement 
Company. 


F.05.04.05 


| 

፤ 

| 
OW-213-89 That the Region of Peel be advised that Mr. D. Blyleven (Planning | 1 
(OW-213-89) 


OW-214-89 That the letter dated May 14, 1989, from Mr. Michael H. Caine, Chairman, 

Mississauga Clean City Campaign, requesting that the City place a five year 

moratorium on the burning of garbage be referred back to Staff for a report 

to the next Operations and Works Committee meeting scheduled for June 21, 1 ۱ | 
1989 


F.08.05 | 
(OW-214-89) 


OW-215-89 That the City of Mississauga endorse the resolution passed by Guelph City 
Council on April 17, 1985, requesting that Bell Canada initiate a program to 
develop telephone directories which can be readily recycled; and that such 
Initiative be developed in conjunction with the appropriate representatives of 
Provincial and Municipal recycling programs and of those industries directly 
Involved in the processing and marketing of used paper fibre. 


F.05.04.05 
(OW-215-89) 


OW-216-89 That a by-law be enacted to amend Traffic By-law No. 444-79, as amended, 


to implement an ۵۱1-۷۵۷ stop at the intersection of Huntington Ridge Drive 
and Guildwood Way. 


F.06.04.05 
(OW-216-89) 


OW-217-89 (a) hat the Peel Board of Education and the Dufferin Peel Roman 


1 
Catholic Separate School Board revise existing policy/practice to 
permit, where feasible, the usage of the school site by buses and/or 


parents, in consideration of the Overall safety of the children both on 
and off the school site; 


(b) That the Peel Board of Education and the Dufferin Peel Roman 27 
Catholic Separate Schoo! Board consider the feasibility of Providing a 
staff member to meet young school children at the school site, to 
eliminate the need for parental delivery to the school door, thus 
increasing vehicular turnover at the school site; 
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(c) That the Public Works Department, in cooperation with the Peel 


difficulties on a school by school basis, and Implement corrective 


measures as deemed necessary, including the relocation of on-street 
bus loading zones to the school site, where feasible; 


(d) That the Public Affairs Department with the assistance of the Public 
Works Department, the Peel Board of Education, the Dufferin Peel 
Roman Catholic Separate School Board, and the Peel Regional Police, 
implement a school educational awareness program to enlighten 
parents, students and the general public of the congestion at school 


sites, and their respective contributions necessary to reduce this 1 
problem; 


(e) That the Peel Board of Education and the Dufferin Peel Roman 
Catholic Separate School Board be requested to expand the size of 
future school sites in order to incorporate on-site facilities for buses 


associated funding; 


— —— —— * 
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(f) That the City of Mississauga through the planning process, consider 
the objective of locating future school sites on lower classification 
roadways adjacent to parklands, to provide for additional 
area, with the addition of lay-bys across the school frontage for the 
purpose of a drop-off area/schoo! bus zone. 


(g) That through the planning process, the Peel Board of Education and 
the Dufferin Peel Roman Catholic Separate School Board take into 


consideration the proximity of separate and public schools, and the 
problems caused by such proximity. 


۴6 
(TSC-3-28-89) 
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OW-218-89 That steps not be erected at the pedestrian overpasses at Winston Churchill 
Boulevard north of Britannia Road; Derry Road west of Copenhagen Road; 
Aquitaine Avenue west of Edenwood Drive; Battleford Road west of 
Edenwood Drive; and Central Parkway East south of Bloor Street, in view of 
the high construction costs and general lack of pedestrian usage. 


F.06.03.04.A 
(TSC-3-29-89) 


OW-219-89 That the Dufferin-Peel Roman Catholic Separate School Board review the 
current busing situation at St. Sofia Separate School, in order to determine 
the feasibility of scheduling their buses to arrive in two groups, to eliminate 
the on-street parking of school buses in the area of the St. Sofia Separate 
School frontage, 3540 Havenwood Drive. 


F.06.03.06 
۲۰۱6۰0413 
(TSC-3-30-89) 
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8 40 km/h speed zone on The Gallops, between a point 200 metres north of 
The Chase (east Intersection), and a point 200 metres north of The Chase 
(west intersection). 


F.06.04.10 
(TSC-3-31-89) 


F.06.04.13 


| 

| 
OW-220-89 That a by-law be enacted to amend By-law 444-79, as amended, to implement 
(TSC-3-32-89) 


OW-222-89 That a Subcommittee of the Traffic Safety Council composed of Mrs. Gail 
Green, Councillor Frank Dale and Mr. Greg Dell develop recommendations to 
the Traffic Safety Council regarding a policy for the implementation of 
40 km/h speed zones In front of schools, and for the installation of school area 
signs. 


F.06.04.10 
(TSC-3-33-89) 


OW-223-89 (a) That the May 16, 1989, report from William P. Taylor, Commissioner 
of Public Works, to the Traffic Safety Council on May 24, 1989, 
regarding School Crossings, be referred back to Public Works staff for 
8 report to the Traffic Safety Council on how the matter of school 
crossing signs and roadway markings is handled in other municipalities 


(b) That the Public Works Department report to the Traffic Safety 
Council regarding the status of painting lines and signing of new 
school crossings, Including the avallability of a crossing guard. 


F.06.03.07 
(TSC-3-34-89) 


OW-224-89 That consideration by the Traffic Safety Council, of the report dated May 10, 
1389 from the Commissioner of Public Works, dealing with the conversion of i 
72-hour to 12-hour on-street parking, and its impact on the school industry, | 

be deferred, pending a Council decision with regard to this matter. "x 


F.06.04.02 
(TSC-3-35-89) 


OW-225-89 That the letter dated April 29, 1989, from Deputy Chief of Operations James 
Bertram, Peel Regional Police, regarding the 1989 Bicycle Safety Skills 
Programme, be received for information. 


F.06.03.05 
(TSC-3-36-89) 
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OW-226-89 (a) That a School Crossing be established at the west part of the 
Intersection of McLaughlin Road and Eglinton Avenue, to 
accommodate children on North West section. 


(b) That children on the North East corner of McLaughlin Road and 
Eglinton Avenue be directed to cross the road at the corner of 
Heritage Hills Blvd. & Eglinton Avenue. 


(c) That upon availibility of hiring, two Crossing Guards be placed at the 
Intersection of McLaughlin Road and Eglinton Avenue, due to heavy 
traffic volumes. 


(d) That a pad be placed at the south west corner of McLaughlin Road & 
Eglinton Avenue adjacent to the bus stop. 


(e) That consideration be given to reducing the speed from 60 km in the | 
area of Eglinton Avenue and McLaughlin Road. ۱ 


(f) That consideration be given to having the Crossing Guard work from 
8:30 am to 9 am to avoid peak traffic times. 


(g) That School Crossing signs be posted in the area of McLaughlin Road 
and Eglinton Avenue. 


(h) That the area of McLaughlin Road and Eglinton Avenue be reviewed 
when school opens in September 1989. 


F.06.03.02 


Canada Post Corporation, regarding the street letter box located near the 
intersection of Perran Drive and Thorn Lodge Drive, in the area of Sheridan 
Park Public School, be received for information. 


66ء۴ 
(ፕ5ፎ-3-38-89)‏ 


OW-228-89 That a pedestrian safety barrier not be installed on the Dixie Road bridge, 
crossing the Queen Elizabeth Way. 


F.06.03.02 
(TSC-3-39-89) 


OW-229-89 (a) That upon availability of hiring, a temporary crossing guard be placed 
at the intersection of Willow Way and River Grove Avenue, when 
Willow Way Public School opens. 


(b) That the intersection of Willow Way and River Grove Avenue be 
re-inspected when Willow Way Public School opens, to determine if 
the Crossing Guard is warranted. 
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(TSC-3-37-89) 
OW-227-89 That the letter dated April 26, 1989, from Lee Procter, Transportation West, 
(TSC-3-40-89) 
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That an additional Crossing Guard not be placed at Paisley Bivd. and 
Confederation Parkway. 
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OW-230-89 (a) 


(b) That Paisley Blvd. and Confederation Parkway be reviewed after 
traffic lights have been Installed. 

(c) That due to traffic volumes, traffic lights approved for Paisley Blvd 
at Confederation Parkway be installed as soon as possible. 

F.06.03.02 

(TSC-3-41-89) 

OW-231-89 (a) That an entrance to Bishop Scalabrini Separate School, 225 Central 
Parkway West, be established at the east driveway to the school, and 
that directional arrows be posted. 

(b) That "STAFF PARKING ONL Y" signs be posted at the entrance to 
Bishop Scalabrini Separate School. 

(c) That an exit to Bishop Scalabrini Separate School be established at 
the west driveway to the school, and that directional arrows be 
posted. 

(d) That "NO STOPPING" signs be posted on the north side of Central 
Parkway, between the two driveways to Bishop Scalabrini Separate 
School. 

(e) That school zone, and appropriate speed signs be erected on Central 
Parkway, in the vicinity of Bishop Scalabrini Separate School. 

(f) That the Principal of Bishop Scalabrini Separate School be requested 
to: 

(a) inform parents of the changes to parking provisions, and requested 
to consider implementing a Walk-A-Block program. 
(b) continue loading and unloading the school buses at the present 
location on Bishop Scalabrini Separate School property. 
(g) That the area of Bishop Scalabrini Separate School, 225 Central 
Parkway be re-inspected in September 1989. 
۴72 
(TSC-3-42-89) 
1 
| 
aS : Ee EU v ت‎ 








| 
۱ 
] 
| 
| 
| 
| 








. — — 
| Operations/Works -12- June 7, 1989 
| ! ١ 
| | OW-232-89 (a) That the underpass north of St. Clare School, 4140 Glen Erin Drive be 
| | cleaned up, and that lights be installed. 

| 

| (5) That a sign indicating an underpass, be erected at the north east 

| corner ዕየ Rolling Valley Drive and Glen Erin Drive, 
| | (c) That this Intersection b 


e reviewed again when Glen Erin Drive, over 
Highway 403 is opened, 


(d) That when Glen Erin Drive over Highway 403 is 
Works ment review the area of St. Clare 
determine if traffic lights or a á-way Stop is warra 


| (e) That the 50 km sign locat 


ed at the underpass on the west side of Glen 
Erin Drive be moved farther north, 


opened, the Public 
Sep 


arate School, to 
nted, 


1 1 
(f) That the Public Works Department review the parking Provisions | 
north of the ں‎ on Glen Erin Drive, to determine necessary 
Changes to Improve the sight lines. 
F.06.03.02 
C-3-43-89) 
OW-233..89 That no action be taken with regard to the request for a pedestrian safety 

| barrier on the Credit River Bridge on Bristol Road. 

F.06.03.03 

F.06.03.05 

| C-3-44-89) 
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OW-234-89 That the horizontal section of t 


n the west side of 
Cawthra Road, at the railway Crossing south of Atwate 


۲ Avenue, be changed 
to 8 vertical barrier, to match the Other vertical barriers at that loc 
that the Region of Peel Public Works D 3 


ation at 
epartment be so advised 
F.06.03.03 


F.06.03.05 
۱ (TSC-3-45_g9) 


he Pedestrian barrier o 
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OW-235..89 (a) 


ines recommended in the fall of 1988 for Millers 
ve Junior Public School, 6325 Miller's 


Grove, be Put in 
immediately, ۱ 
(b) That the west side of Miller's Grove in front of Miller's Grove Junior 
Public Schoo} be signed "NO STOPPING" 8:00 am to 5:00 pm, Monday 
“to F riday. 
(c) That "SCHOOL AREA" signs be Posted on the east side of Miller's | 
Grove, 30-40 feet north of ours Road, and on the west side of 
Miller's Grove, just north of McCarron Cres, 
F.06.03.02 
(T 50-3-46-89( 
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| | Operations/Works «dii». June 7, 1989 ' 
۱ OW-236-89 That a site inspection be carried out at Ashgrove Public School, 3215 
l Thorncrest Road, and the findings reported directly to City Council in order 
that the School Principal may be notifed of the recommendations prior to 
| school closing in June. 
| 1 
3 72ء‎ 
(TSC-3-47-89) 
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